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Some Hints for Young Contractors. 


PART V. 


The failure of many business enterprises is not 
due so much to a lack of knowledge of proper busi- 
ness rules and principles as to a lack of persistence 
in the application of those rules and principles. It 
is easier to reason out a mode of procedure than 
to follow it, the tendency being always to trust 
to luck in too great a measure, and to defer the 
application of the rule. For example, an em- 
ployer of men observing that men work with 
greater energy when they are paid a bonus, de- 
duces the following rule: It pays to share the 
profits with the employees when they especially 
exert themselves. But, having come to a logical 
conclusion, the employer often stops there. He 
may excuse himself on the ground that the work 
he has in hand is of a class to which it is ex- 
ceedingly difficult to apply any such rule, or, what 
is more likely, he may consider himself an ex- 
ception among managers and determine to drive 
the men without giving up any part of his pros- 
pective profits. In any case, he will probably find 
that without some direct and immediate monetary 
gain, employees will not do their best. 

In introducing any bonus system, it is best to 
begin with the foremen, for being more intelligent 
they will more quickly respond to any such 
encouragement, If you are crushing rock, 
for example, there should be some_ sys- 
tem of tallying either loads delivered or 
the loads removed each day. The man who is 
running the crushing plant should be required to 
report daily, giving the output and the time lost, 
if any, due to breakdowns, etc. Reports of pro- 
gress should always be daily reported. The rea- 
son for this is that few men look far enough 
ahead to be spurred to action when the work is 
measured up only once a week-or once a month. 
These daily reports should be made on mimeo- 
graphed or printed blanks which require only the 
slight labor of filling in with the figures showing 
the work done and the force employed. A mimeo- 
graph will soon save its cost; and it enables a 
contractor to get out new forms of blanks at a 
moment’s noticé, without waiting for a job 
printer. When the reports are received at the 
central office, they should be recorded in such 
form as to make it easy to compare the progress 
from day to day. 

Assuming that the average output of a crusher 


has been 60 cu. yds. per day under the ordinary. 


nthods of working, it will probably be possib‘e 
‘> increase the output by 20% upon offering a 
‘cs bonus tor each yard over 60. Make the 
experiment first by offering-to. the man in charge 
* onus of, say, 10 cts. per cu, yd. for all over 
‘ cu. yds. per day, an@ note’ the result. If 
‘re is no-adequate return, it may be well to 
°-uge foremen, or dispense with a foreman en- 
and divide the bonus among the laborers, 
& matter of fact, this latter prq@cedure often 


yields surprisingly good results; for, if the ex- 
pense of an idle foreman can be eliminated, there 
will be a saving of 5 to 15% in the cost of doing 
the work, so that the money expended as a bonus 
yields not only an increased output of the plant 
but reduces the cost of supervision. There are, 
and always will be, classes of work requiring 
the constant attention of foremen, and in such 
cases: it will usually be found best to give half or 
perhaps all of the bonus to the foreman. On the 
other hand, where the foreman acts merely as an 
Overseer to prevent shirking of duty, it is fre- 
quently possible to dispense with hiin entirely by 
introducing the bonus system. 

Whether the bonus system is used or not, the 
work should be laid out, wherever possible, so 
that there will be competing gangs of men. In 
laying the concrete foundation of a pavement, 
for example, assign one-half the street, from the 
center to the curb, to one gang of men, and the 
other half to another gang. The rivalry so en- 
gendered will invariably lead to faster work. The 
larger the gangs of men the more desirable does 
it become to work thus in rivalry, even where the 
bonus system is used; for wherever there is a 
large gang there are sure to be some naturally 
lazy men whom no amount of bonus can induce to 
work at a reasonably fast rate. Moreover, the 
larger the-gang the less interest does.each man 
feel in the bonus,*hence the desirability of sup- 
plying further stimulus, such as rivalry supplies 

Perhaps the most striking example among busi- 
ness men of success that has attended profit- 
sharing is to be seen in the person of Andrew 
Carnegie. He not only made millions for himself, 
but he made great sums for the ablest of his em- 
ployees. Had he attempted to “hog it all,” there 
is every reason to believe that the most ambi- 
tious, and consequently the best of his employees 
would have left him from time to time, some of 
them to start in a competitive business for them- 
selves, others to become employees in competing 
firms. The bonus system is a system of profit- 
sharing, and it is surprising to find certain labor 
unions arrayed against it. It is a system that 
tends to reduce the amount of supervision to a 
minimum, and, as all men dislike being ‘‘bossed,”’ 
the wonder is that any laborers are to be found 
to oppose it. Perhaps the trickery of employers is 
largely responsible for the opposition to this form 
of profit-sharing, for it often happens that an 
employer, upon finding that his men produce with 
greatest ease at least 25% more under the bonus 
system, decides to “hog”’’ the biggest part of this 
increased production himself by cutting down the 
rate of bonus paid. Not without reason therefore 
does the laborer say that the bonus system will 
lead to harder and harder work wiih no reason- 
able increase in wages. Possibly the really 
useful function of the labor unions of the 
future will be to hold employers to their 
implied agreements in the matter of profit-sharing 
under a bonus or premium system, for it certainly 
is rank trickery to induce men to work harder by 
an offer of a share in the profits only to seize the 
lion’s share and leave them little more than be- 
fore. 

An expedient worth considering, where several] 
gangs of men are working under different fore- 
men, is the plan of changing the foremen about. 
This was done with excellent results in driving a 
tunnel near the city of Mexico. After the work 
has been well organized, it is possible thus to 
shift the foremen from week, to week, or from 
month to month, without disorganizing the gangs 
The advantage of such shifting lies in the fact 
that familiarity breeds leniency. The foreman 
who will be exacting with strange men will often 
becomé “a good fellow’ after a short time, and 
the result is that the output of the men under him 
falls off. The writer has. often noticed that fore- 


-men who would secure an output of 15 cu. yds. of 
earth loaded per man per day for the first two 
/ weeks on a job, would after that slowly relax 


until a falling off of 20% or more in output oc- 


curred. It is well usually to have foremen who 
are strangers to the men, and to see that they 
remain strangers. 

Another expedient that was also tried on the above 
mentioned tunnel work was the working of broken 


shifts; that is the men worked four hours, them, 


laid off four hours while another gang took their 
places, and then returned to work four hours 
more. By this means the progress of the tunnel 
driving was increased about 50%. Doubtless this 
method would show better results with such 
workers as are found in southern climates than 
with workers in the north. Still there is good rea- 
son for believing that it would prove effective 
wherever men are willing to work intermittently. 
By paying some bonus for progress it may be pos- 
sible to induce men to work thus, for then their 
interest in making progress is identical with that 
of their employer. Of course where men are run- 
ning machines, like air drills or steam shovels, 
there would be little to be gained by such a 
method of working; but men doing hard physical 
labor would doubtless accomplish more by work- 
ing vigorously for a half shift and then taking a 
long rest before finishing their shift. 

Wherever a contractor is working in the country 
he should have his own lodging camp at which all 
men should be required to lodge. The object of 
this is not to make money by renting bunks, but 
to be in a position to make strikers leave the 
country entirely, if strikes occur. For the same 
reason, a company store should be kept by the 
contractor, if he does not board the men. To be 
able thus to cut off the source of supplies of the 
opposition is often the only way of breaking up a 
strike. A contractor having based his estimate of 
cost upon ruling wages is often most unjustly at- 
tacked by his men who seek an increase in wages 
which, if granted, would mean his ruin. Laborers 
do not consider that side of the matter at all, 
and the more lenient and “white” the contractor 
has been the more likely is a strike for increased 
wages to occur. By being foresighted a contrac- 
tor can usually bring a strike to a sudden end, or 
prevent it entirely when his work is not near the 
permanent residences of the strikers. On large 
work a few detectives among the workers (detec- 
tives who are workers themselves and are old 
and trusted employees) will give the first hint of 
talk about striking. Then is the time to act, and 
not after the talk has ripened into resolution, Im- 
mediately shake up the forces; lay off part of the 
gangs, including some who are not agitators along 
with the agitators. Let it be known by rumor 
that the introduction of more machinery is con- 
templated in order to dispense with hand labor, 
and what is more, rush some machinery in even if 
it does not pay directly to do so, and even if it 
does not replace the men laid off. War tactics 
must be met in kind. A strike is a labor war, 
and a strike against a contractor is a treacherous 
attack. If the employees of a factory strike for 
higher wages and win, thé manufacturer usually 
makes the public foot the bill in the end; certain- 
ly where such strikes are general, he does. But 
a contractor is virtually robbed by a strike oc- 
curring after he has begun work. If footpads were 
to hold him up and take his money he would be 
better off, for a at least he would have some 
chance of recovering it. The foregoing statements 
are all based upon the assumption that the con- 
tractor is paying rates of wages that were stan- 
dard in the place and at the time of the lettiog 
of the contract. 

If labor unions were to give notice that their 
members would not work under contracts tak?2n 
on and after a certain date, at less than a certain 
wage, contractors would then simply “figure ac- 
cordingly.” As it is, however, no such fair action 
is ever taken. Perhaps this is another feature 
that the labor unions of the future may consider 
with profit. At present the contractor must pro- 
tect himself as best he can by the exercise of fore- 
thought, for it is forethought that gives to the 
leaders of men a power not possessed by the men 
they lead, 
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Mr. F. T. Rolf has been re-appointed City Engineer of 
Streator, Ill. 

Mr. George W. Batchelder has been appointed Water 
Commissioner of Worcester, Mass., to succeed the late 
John G. Brady. 

Mr. W. L, Abbott, M. Am. Soc. M. E., Chief Engineer of 
the Chicago Edison Co., has been elected one of the 
Trustees of the University of Illinois. 

Mr. A. Semones Adams, Division Engineer of the Trinity 
& Brazos Valley R. R., at Cleburne, Tex., has resigned to 
become an Agent for the International & Great Northern. 

Prof. W. F. M. Goss, M. Am. Soc. M, EB. Dean of the 
Schools of Engineering of Purdue University, has received 
the honorary degree of Doctor of Engineering, from the 
University of Illinois. 


Mr. James L. Frazier, formerly Superintendent of the 
Coast Division of the Southern Pacific R. R., has been 
appointed General Manager of the California Northwest- 
ern, succeeding A. D. Schindler. 


Mr. F. P. Thorp, who formerly represented the Power & 
Mining Machinery Co., at Boston, Mass., is now in charge 
of the Pittsburg office of that company, with headquarters 
at Room 623, Farmers’ Bank Building. 


Mr. Arthur S. Hobby, Assoc. M. Am. Soc. C. E., has 
resigned as General Manager of the Guantanama Railroad 
Co., of Guantanama, Cuba, and for the present will devote 
himself to private interests at that place. 


Mr. Charles Day, of Dodge & Day, Philadelphia, Pa., 
recently delivered a lecture on ‘‘The Modern Machine 
Shop,’’ at Carnegie Music Hall, Pittsburg, Pa., under the 
auspices of the Carnegie Technical Schools. 

Mr. John F. Wallace, M. Am. Soc. C. E., Chief Engi- 
neer of Panama Canal, has had the honorary degree of 
LL. D. conferred on him by Monmouth College. Mr. 
Wallace's father was the first president of that institution. 


Mr. A. Q. Campbell has resigned as General Roadmaster 
of the St. Louis & San Francisco R. R., with headquarters 
at Springfield, Mo. He has purchased an interest in a 
granite quarry at Hogansville, Ga., and will go into the 
quarrying business. 


In addition to his duties as Chief Engineer, Mr. F. T. 
Robertson has been appointed General Superintendent in 
charge of Operation, and Maintenance and Mechanical De- 
partments of the Montana R,. R. Co., with headquarters 
at Lombard, Mont. 


Mr. H. L. Fry has been promoted to the position of En- 
gineer of Maintenance-of-Way of the Southern Ry. Co. 
with office at Greensboro, N. C., vice R. Southgate, de- 
ceased. Mr. Fry was formerly Roadmaster, and during 
the illness of Mr. Southgate was Acting Engineer of 
Maintenance-of-Way. 

Mr. Robt. McF. Doble, of San Francisco, Cal., Consult- 
ing and Supervising Engineer, making a specialty of hy- 
dro-electric pawer developments and long-distance power 
transmission, has become identified with the Abner-Doble 
Company, Engineers, and Manufacturers of tangential 
water-wheels with needle regulating nozzles. 


Mr. W. C. Nixon, General Manager of the Gulf, Colorado 
& Sante Fe R. R., has been elected Second Vice-President 
and Director of the company, to succeed Colonel L. J. 
Polk, resigned. The offices of Second Vice-President and 
General Manager have been merged into one. Mr. Nixon 
has also been elected President of the Union Depot Co. 


Mr. Albert J. Pitkin, formerly Vice-President of the 
American Locomotive Co., has been elected President of 
that company, to succeed the late Samuel R. Callaway. 
Before the organization of the American Locomotive Co. 
Mr. Pitkin was Vice-President of the Schenectady Locomo- 
tive Works. Mr. J. B. Sague, Mechanical Engineer of the 
company, has been elected Vice-President to succeed Mr. 
Pitkin, 

Mr. William T. Eldridge, Vice-President and General 
Manager of the Cane Belt Ry., has resigned his positien 
and will, it is stated, engage in Western railway promot- 
ing in New York. A short time ago Mr. Eldridge was 
shot through the body by a man in ambush. Two previous 
attempts had- been made on his life and it is said that 
his resignation was induced by the belief that there was a 
plot to assassinate him. 


A delegation from the German Association of Clay and 
Cement Industries has arrived in this ‘country to make a 
tour of the United States to study methods of manufacture 
of brick, tile and cement. In the party are: T. R. Lemke, 
Berlin; Dr. Gruhl, Dresden; L. Zechel, Deuben; E. Wil- 
kendorf, Coswig; Herman Hess, Waiblingen; Bwald 
Schroeder, Cologne; Franz Bressman, Kiel; E. Moeller, P. 
E. Borg and N. A. Liljekrantz, of Christianstad, Sweden, 
and I. W. Vander Elst, Zalt-Bommel, Holland. 


The field work of the Western Division of Topography, 
United States Geological Survey, during the season of 
1904-05 will cover portions of eleven states. The work is 
under the general supervision of Mr. E. M. Douglas. A 
brief synopsis of the field work is as follows: In Mon- 
tana Mr. H. L. Baldwin, Jr., will have immediate direc- 
tion of surveying several 15-minute quadrangles. Messrs. 
Fred. McLaughlin, H. H. Hodgeson, A. B. Searle and 
William Stranaban will act as Chiefs of parties. Mr. R. 
H. Chapman will determine whether mining operations at 
Butte cause subsidence of the surface, and be will also 


direct topographic surveys in the northern part of the 
Lewis and Clark Forest Reserve. In South Dakota 2% 
15-minute quadrangles will be surveyed. It is also pro- 
posed to survey in co-operation with the Reclamation Ser- 
vice. The work will be under the general direction of 
Mr. W. H. Herron, assisted by Messrs. Irvine, Birdseye 
and Blackburn. Mr. Richard T. Evans will have charge of 
surveys of Medicine Bow quadrangle in Wyoming, and 
Mr. T. M. Bannon will have immediate charge of a party 
making a topographic survey of the eastern part of the 
Yellowstone Forest Reserve. Mr. M. S. Bright will carry 
a line of levels between the Coast Survey datum at Raw- 
lins, Wyo., and Orin Junction, and Mr. R. B. Robertson 
will connect the triagulation from the Colorado positions 
with those in northwestern Wyoming. In Colorado, Mr. 
Frank Tweedy, assisted by Messrs. Pearson, Chapman, 
Moore and Buell will complete the topographic survey of 
the Blackhawk 15-minute quadrangle, and also will finish 
three special maps of mining areas. Mr. J. F. McBeth 
will carry triangulation over a proposed forest reserve 
south of Lake City, and will incidentally locate stations 
for a detailed survey of the Creede mining area. He will 
also commence the survey of the San Cristobol quadrangle. 
Mr. R. B. Marshall will have general direction of the work 
in California and Oregon. In certain parts of the work he 
will be assisted by Messrs. George R. Davis, 8S. N. Stoner, 
Cc. L. Nelson, E. R. Bartlett and H. R. Ferriss. Mr. 
A. I. Oliver will complete the Iron Mountain special 
quadrangle, and it is planned that Messrs. C. F. Urquhart 
and R. A. Farmer shall extend triangulation and leveling 
in the high Sierras. In Oregon, Messrs. A. I. Oliver and 
E. M. Fry will undertake the survey of the Grant’s Pass 
quadrangle, and Mr. W. C. Guerin will complete the 
Telocaset quadrangle. In Washington, Mr. L. C. Fletcher 
will continue work on the Pullman quadrangle, and Mr. 
A. H. Sylvester will complete the topographic survey of 
the Mount Adams quadrangle, while under the direction of 
Mr. R. H. Chapman, vertical and horizontal control will 
be carried forward in Whatcom County, preparatory to 
a survey of the Bellingham quadrangle. In Utah, Mr. A. 
E. Murlin will complete the survey of the Gilbert Peak 
quadrangle. Survey of the Fresno quadrangle will be 
commenced also. In Texas the topographic survey of the 
Van Horn 30-minute quadrang!e will be completed by Mr. 
Arthur Styles, and the Bonham 30-minute quadrangle 
will be completed by Mr. Fred. McLaughlin. In Arizona, 
Mr. T. M. Bannon will have charge of topographic sur- 
veys near Phoenix and Mesa, and Mr. Richard T. Evans 
will have charge of continuing surveys in the Grand Can- 
yon. In addition, Mr. R. H. Sargent will make a special 
map covering the Tombstone Mining District. Surveys in 
New Mexico are to be carried on during the winter under 
the direction of Mr. R. H. Chapman. The surveys of the 
forest reserve boundaries are to be made under the direc- 
tion of Mr. A. F. Ditinnington and will be taken up in 
the following order: Lewis and Clarke Reserve, Montana, 
by Mr. W. H. Thorn. Pocatello Reserve, Idaho, by Mr. 
F. E. Joy, who will later take up the survey of the Logan 
and Payson reserves in Utah. Aquarius Reserve, Utah, by 
Mr. J. P. Walker, who will, during the winter, mark the 
boundary of the Wichita Reserve, Oklahoma. Work on 
the Santa Barbara and San Jacinto reserves, California, 
will be commenced by Messrs. Thorn and Joy during the 
winter and probably continued into the spring of 1905. 


OBITUARY. 


Walter T. Avery died at East Moriches, L. I., June 10. 
He graduated from Columbia College in 1836, and in early 
life was a civil engineer, being connected with the build- 
ing of the original Croton water-works. 


Second Lieutenant Nathaniel E. Bower, Corps of En- 
gineers, was instantly killed by lightning at Fort Leaven- 
worth, Kan., June 13. Lieutenant’ Bower was returning 
from target practice and the lightning struck the barrel 
of his rifle. 


John V. Clarke, a contractor and builder of water-works, 
died in New York Cify, June 9, after a brief illness. Mr. 
Clarke was formerly a member of the firm of Moffatt, 
Hodgins & Clarke, which built extensive systems of water- 
works throughout the United States. He owned the White 
Plains, N. Y., water-works before it was taken by the 
town. At one time he was president of a railroad in the 
western part of the state. 


Friedrich Siemens, the last of the eminent German 
family of engineers, the Siemens brothers, died a few 
weeks ago in Berlin, Germany. He was born in 1826 near 
Liibeck, Germany. His principal work was the develop- 
ment of the open-hearth steel furnace which still bears his 
name, and on which the larger part of the modern steel 
industry depends. His invention of the regenerative fur- 
nace first made the open-hearth a commercial possibility. 
He was prominent also in the glass industry, and con- 
tributed much to its development. 


Edwin Dean Worcester, Secretary of the New York 
Central R. R., died at his home in New York City June 
13. Mr. Worcester was the last to survive of the officers 
of the New York Central, prior to its Consolidation with 
the Hudson River R. R. Mr. Worcester became Vice- 
President of the Lake Shore & Michigan Southern R. R. in 
1883, and also Secretary and Treasurer. He was President 
of the Dunkirk, Allegheny Val'ey & Pittsburg from 1872 
to 1890, and had been Vice-President of the Mich'gan Cen- 
tral since 1883. He was also Director of several other 
railroads, 


Mr. Guy Miltimore, M. West. S. E., Assis: 
in the Sewer Department of the city of « 
killed June 11, in an explosion in the 39th s 
duit. Me was born at Janesville, Wis., in 1. 
1891 he was employed as U. S. Deputy Surv. 
tana, Nebraska and Dakota. From March, 1%:): 
ber, 1893, he was an assistant engineer in th. 
of Surveys and Grades of the Columbian § tine, os 
Chicago. From October, 1893, to April, 1895. ae 
gineer for contractors in Chicago, and in M. ~~. 
became an assistant engineer in the city’s Ss. , 
ment. For some years past he had been em) 
intercepting sewer work, being in charge of 
sections built by the city by day labor. |) 
widow, but no children. 
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ENGINEERING SOCIETIES. 


COMING MEETINGS. 


CANADIAN ELECTRICAL ASSOCIATION. 
June 15 to 17. Annual convention at Ham!) .» 0 
ecv., C H. Mortimer, Toronto, Ont. 
AMERICAN SOCIETY FOR TESTING MATERIA.9 
June 16 to a8. mosting at Atlantic Ny 
ecy., Pro arburg, Univers nsylyania 
R BULLDERS’ ASSOCIATION AN: 
ICAN RAILWAY MASTER MECHANICS: ASSO. 
June 22 to 29, Saratoga, N. Y. Secy., J. W Tay 
Rookery Building, Chicago. Taylor, 
INTERNATIONAL ENGINEERING CONGRESS 
Oct. 3 to 8, 1904. Held at St. Louis, Mo, und 
auspices of the American Society of Civil En¢ 
y., Chas. Warren Hunt, 220 W. 57th St.. New York 
AMERICAN STREET RAILWAY ASSOCIATION . 
AMERICAN RAILWAY MECHANICAL AN)) ELEC. 
TRICAL ASSOCIATION. 
STREET RAILWAY ACCOUNTANTS’ ASSOCIATION 
Oct.-10 to 15, 1904. Annual meetings at St. Louis, Mo 


ENGINEERS’ CLUB OF CINCINNATI.—A 
meeting of the club will be held on Thursday © yening 
June 16, in the rooms of the Literary Club, 25 Eas 
Eighth St. M¥. C. N. Miller will read a paper on “Some 
Features of the Cincinnati New Water-Works.”’ 


WESTERN SOCIETY OF ENGINEERS.—The 


regular 


meeting 


of June 15 has been postponed to June 22, out of respect 
for the death of Mr. Guy Miltimore, who was to have read 
a paper on the Chicago intercepting sewer system, but was 
killed in the sewer on June 11. A paper on this same 
subject, by Mr. W. A. Shaw, will be presented at the 


meeting of June 22. 4 
HONOLULU ENGINEERING ASSOCIATION. At e 
meeting held on May 16, 1904, in Castle & Cooke's Hall, 


Honolulu, T. H., two papers were presented: “The Fuel 
Question in Our Sugar Houvges,’’ by Mr. E. Kopke. and 
“Steam in the Sugar House,’’ by Mr. J. N. S. Williams 


The subject of both papers was discussed by Messrs. € 
Hedemann, J. Dyer, G. R. Ewart and others. 


ENGINEERS’ CLUB OF PHILADBELPHIA.—The 


meeting of this spring was held on June 4. A paper by 
Mr. 8S. S. Sadtler, entitled ‘‘Notes on the Use of Lutes,” 
and a paper on “‘Recent Developments in the Diese! En- 
gine,’’ by Mr. BE. D. Meier, were discussed. The next 


meeting of the club will be held Saturday evening, Sept 
17, 1904. Secy., J. O. Clarke, Philadelphia, Pa. 

NEW ENGLAND WATER-WORKS ASSOCIATION 
The regular June meeting will take the form of an excur- 
sion down Boston Harbor on Wednesday, June 22, I's4 
The steamer is to leave Commercial Wharf, Boston. Mas-., 
at 10 a. m., reaching Nantasket Point Hotel, Hu!!, Mass., 
in time for dinner. A trip will be made to the new power 
station of the Old Colony Street Railway Co. during the 
afternoon. Secy., Willard Kent, Narragansett Pier, R. | 


ENGINEERING SCHOOLS. 


THE COLORADO SCHOOL OF MINES.—An assaying 
laboratory is to be installed at the Metal Pavilion of the 
St. Louis Exposition. Students in relays of four wil! con- 
duct assays for the instruction of the public. 

RENSSELAER POLYTECHNIC INSTITUTE. the 
morning of June 9 the main building of the Institute was 
destroyed by fire. The loss will amount to $1(«)(" 0. of 
which about half is covered,by insurance. Furt'ier de- 
tails are given elsewhere in this issue. 

COLUMBIA UNIVERSITY.—President Butler at the 
Commencement last week, announced a gift of *25'),("" 
from Mr. Adolph Lewisohn for a building for the = lool of 
Mines. Mr. Lewisohn is quoted as saying: 


I have large mining interests and have been co! dering 
for some time what I could do to help the mining | Justry 
in a general way and to elevate the profession 0! ining 
engineering. Columbia already had a School ©! Mines 
which was doing excellent work under unfavoral a. 
tions, and it seemed advisable to help them a) & ?° 
have given the university $250,000 for the constry 0! 
a building for the mining students. It will large 
erough to accommodate all who will care to tak: 'P the 
study and as complete as can be designed. My a has 
been to make the knowledge of practical mining labl 


to the greatest possible number. My gift is or the: 
building alone, ard does not provide for the eq! ment, 
much of which the university already has. ; 

The structure is intesded to be a companion ‘0 tht 
civil engineering building, 57 x 147, fireproof. In © sub- 
basement there will be a furnace room two stori: higeo 
for shielting and assaying work. In the basemen! 
the crushing- and sampling laboratories, and, a ™ 


a 
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or dressing machinery. On the first floor will be the J 
un. 23.Office building, 
1 urgical laboratory, small furnaces and ore testing Advertised, Let eb are 9 Jun. 20.Sidewalks, Muncie, Ind. . 
3 Two museum rooms will be on the second floor, Jun. 23. Covington, Ky. .........Jun. 9 brick, Sedalia, Mo. ..............2 
mining and mining machinery, and one for metals. Jun. 24.7 dvertised, Engineering News, Jun. 9. Jun. and paving, Oskaloosa, Ia.....-...Jun. 9 
alll, drafting ferpete stershoure Fu Strong. Mass..,..May26 Jun. 20.Paving. ete. Cornii Wis. 9 
and 95. Prambing, ete. ews, May 26 to June 23. Advertised, En rning, Y Jun. 9 
j library rtsmouth, N, un. 9 gineering News, Jun. 9 
onference rooms. Jun. 25. Office building, Columbus, 0. ............ Jun. 20. Paving, etc., Toledo, O 
Jun. 25. Washington, D. C. Jun. 20. Sidewalks, cement, Takoma Park, D. C... 26 
CONSTRUCTIO Jun. 25.Pom exchange, FU Slocum, 9 Jun: 20:Pavine, Okiahoma City. 
N NEWS. Advertised, Eng. News, Jun. 9 to Jun. 20. Paving, etc., Albany, N. Y... 
Jun. 25. Remodeling court house, Houston, Va. Jun. 16 Jun. 20. Paving, ete., Long Island City N. Y. 
« Sheets ts (B. 8), m y be seen at the office of The En. Jun. 27. ....Jun. 9 Jun. 20.Paving. vitrified bri 16 
cering News blishing Co, 220 Broadway, New York: Jun. 28.Building, brick, Columbia. 16 
2 ce. On file. issue. 99. Engineering News. Jun. 2. 16 
Trestle, etc...Sandy Hook, N. J...P. @8........ 5-26 D.C.Jun.16 Jun. 21: Macadamizing, Mercervili 3 
Machine tools..Washington, D.C..S........ 5-19 Jun. 29. Laboratory, Washington, D. C Advertised, Eng. News, Jun, 2 to 3 
Bridge. .Beston, Mass............. 218 Jun. 30:Post office, Gainesville, Jun. 21. Paving, brick, Toronto, to 23. 
Levees. New Orieans, La.. owe May 36 to June 16 ay Jun. 21.Paving, etc., Portsmouth Jun. 9 
»_Dredging..New London, Conn....S.......... 6-16 July 1.Post office, Biloxi Miss 10. Jun, 22.Paving, ete. Brooklyn, N. Y.............. 
system. .Tallahassee, Fla...S. & B. S.. 5-25 «uly 5.Electric fixtures. St. Paul, Minn....------- Jun. 9 Jun. 22.Paving, Hoboken, N.'J............-... Jun. 16 
-Water-works. .Greenville, N, C...S.... July 5.Post office, court house, Ev DD...........May19 Jun. 23.Paving, Jamestown, N. Jun. 16 
094 — P.,S.&B.S July 7.Post office, Sterling, Ill..........+....... Jun. 16 Advertised, E miville, Jun. 9 
8. & B.S.. 5 Jun. 2 ng. News, Jun. 9 to 30. 
pedo t. Strong, Mass.P.&S........ 5-26 Advertised, Engirleering News, J un. 23. Macadamizing etc., Knox, Ind 
25 bins, et;..Washington, D.C..S....... gg July 8.Boiler house, etc., Nebraska City 6 Jun, 24.Grading, Des ‘Moines, Ia. Jun. 9 
+25—Dredge St. Louis, 5-19 Engineering "City, Neb.....Jun. 18 Jun. 24:Macadain road, Crawford, Jun. 9 
engine..Canton, 0......S..........-. Adve Ny n un. 27.Paving. brick, Indianapolis. Ind. ......._! un. 16 
0—Intake pipe. ‘Erie, P&S 6- 9 July 14. Post office, St. Joseph, Mo. ord, Conn, 16 27. Sidewalks, etc., Jun 16 
July 14: Post office extension, St. un.16 Jun. 27.Paving, Elyria, O. ....... 
Dam, etc...Boise, Idaho. .........8. & B.S..... 5- 5 July 15.Court house, Hamburg, Ala., ........... Jun. 16 Advastions, Beg. News, 3 Jun. 16 
[Sewage pump sta..New Orleans.P., 8S. & B.S.. 6- 9 35. .Court house, Hamburg, Ark. 21. Sidewalks, J 
o date. Sch un. 27. i , un 
‘OTE.—We are desirous of securing spec w IRRIGATION. 
bidding sheets (and plans when not too AND IRRIGATION. Advertised, Jun. 2 
work for file in our New York office for the un. 18.Water-Works, Shinnston, W. Va........ Jun, 9 Jun. 28.Macadamizing, Jun. 9. 
te of con- Advertised, Engineering News, Jun. 9. _ Advertised, Eng, News, Jun. 16 and yun. 16 
; n the work. Jun. 21.Reservoir spillway, E Jun. 30 Jun. 16 and 2 
t more sets than one are sent us we shall be pleased to Adverti aE ay, Elmira, N. Y.....3....Jun. 2 n. 30.Road, Harrisburg, Pa. ....... J ; 
distribute these to contractors who ask for them. Wh Jun. 22.Pipe ti sed, Eng. News, Jun. 2 to 23. July 1.Paving, brick, Steubenville. 0. ...... °° un, 16 
the work is advertised in Engineering News, Sheridan, WYO... Jun. 9 July 1.Paving, Washington, D. C. . It 
LIST OF CONTRACTS PENDING Jun. 22:Pumping engine, Phoenixvilie, Pa. Jun 1g Advertised, Eng. News, Jun. 
Bids cl Advertised, Engineering News, Jun July 5. Paving brick. Ameterd: 
s close. Work. Place. See tesue, 23-Water plant, Pipestone, Minn... Bog. News, Jt Jun. 16 
LIGHT, HEAT AND POWER PLANTS. Jun. 27.Pumping engine, Canton, 0........ July 6.Roads, stone, New 
Jun. 21.Street lighting, Saratoga Springs, N. Y. ..Ju 9 Aa er valves, Cincinnati, O...........+...- Jun. 9 a Advertised, Eng. News, Jun. 2 to * ila Jun. 3 
jun, sun. vertised, Eng. News, Jun. 9 and 16. July 7.Paving, Toledo, O. ........ ‘ 
Jun. 22/Light plant, Greenville, N. C....... Jun. 30. - Water-works improvements, Marion, Ind..Jun. 9 July 11.Road, macadam, Camden, N. J............. 36 
Advertised, Eng. News, Jun. n. 90.Laying intake pipe, Erie, Pa... 19 _ Advertised, Eng. News, Jun. to 
Jun. 27. Lighting, Hempstead, vertised, Eng. News, 19 to Jun. 9. July 13.Macadamizing. Freehold. N uly 14 
jun. 30.Street lighting Downington, Pa. ....-.---- un.16 Jun. 30.Water pipe, Erie, Pa........... Advertised, E 16 
ghting May 26 July 1.Cast-iron pi Eng. News, Jun. 16 to Jul 
uly 1.Street lights, Berlin, Wis. ........... guly 6.Filter plant, Coifax, Jun. and 16. Advertised, Eng. News, Jun. 16 to ia 
July 6.Electric franchise, Redding, Cal. ....... ‘Jun. July 5.Water pipe, July 20.Grading, Chicago, Ill........ ord 
Eng. News, Jun. 16 to July 14. July 7.Water Jun. 16 MISCELLANEOUS CONTRACTS. 
y 12.Street lights, Cleveland, O................ Jun. 16 July 14. Advertised, Engineering News, Jun. 16. a son. SF. — boxes, Washington, D. Jun. 2 
BRIDGES. uly ater and sewer pipe, etc. vertised. Eng. News, Jun. 2 and 9. 
.Bridge, concrete-steel, Springfield, O. J 9 ght, Italy... .Apr. 21 
_ Advertised, Eng. News, Jun. 9 to 23. bags Advertised, Bag. News, Apr. 16 to May 6. * Jun. 18. a Eng. News, Jun. 9 and 16, 
Jun. 17. Bridges, Dover, 0........ Jun; g 16.Sewers, Dyersburg, Teno. Jun. 20:Shop. Philadelphia, le. 
e airbury, ewer, -2 fil. Home, Kan. 
Jun. 20 News, May 26 to June 16. Jun. 17. Sewers, Plainfield, N. J. ....... 4 Jun. 21. Rubblestone, Mes 
20. Ju ert Engineering News, Jun. 9. 96 to June 23 ad 
20. Bridges, on, Mauc Chunk, Jun 16 Ragineering News, May Jan. 21. Garbage crematory, Ft. Sam’ Houston, 
Advertised, Eng. News, Jun, 9 and 16. Jun. 20.Sewers, Oakland, Cal. Jun. 31 Conduit, pi wire, etc., Washington, D. C...Jun. 16 
Jun. 21.Bridge, steel, New Rockford, N. Dak . Jun. 20;Sewer. Boston, ete.. Washington, D. C......Jun. 10 
Cleveland, O...........Jun. 9 Jun. 20.Sewers, Pine Bluff, Ark. ................- Jun. 21 "Stairway ‘and inc teste 
. 22. es, Indianapolis, Ind. ..... Advertised, Eng. N un. 2 to Jun. 22.D i 
Ten. Jun. 16 jun. 20. Sew g. News, ty 16. un. 22. redging, New London, Conn......... Jun. 16 
jun, anesville, 0. 9 jun’ ware, Luis Obispo, s...Jun, 9 Jun. 22.Levees, New Orleans, Jun. 16 
Jan. 54, --Jun. 9 21. jewers, --Jun. 9 Jun. 22. Diking, Williamsport, Pa. Jun. 1 
tised, Eng. News, Jun. 9 Ad 
Jun. 24. Bridge, Steel, Portland, Ore... Jun. Jun, 21.Sew fi Jun: © to 28. veriised. Engineering News, May 26. 
Jun. 27. Bridge, Bellefontaine, 0.. May 2S jun. 31 Sewers. ontpelier, Ind. Jun, g Jun. 23.Tugboat, Havana, Cuba. ay 19 
28. ge, superstructures, New York N. Y... Advertised, E 26 “advertised, Eng. News, May 12 to June | -May 12 
Jun.16 Jun, 93's , WI Jun. 16 Advertised, Eng. News, May 19 to Jun. 23. 
july 4:Bridee. Tillamook. Ore.’ SUD. Jun Jun. 1g 25.Coal bins and machinery, Washington....Jun. 2 
July Bridge, Quiney, Cate 0000000000 Jam 28. Sewer system, Lawton, Okla’. Manila, 19 
6. Bridges, steel, Ashland, Advertised, Eng. News, Jun. 9 to 30 : -May 19 
July 7.Brid Jun. 16 ng. News, Jun. 9 to 30. Advertised, Eng. News, M 
-July 8.Brid on, Reading, Pa.....Jun. 16 one wall, New York, N. 
Hows, © Ses. Als. Jun. 9 jun. 30 Eng. News, Jun. 9 to 30. 
uly 20.Trestle, timber, Chicago, Ill...............May26 4, Advertised, Engineering 16 July 1-Diteh, Stillman valley iit. 
BUILDINGS. 5 ta 3 vertised, Engineering News, Jun. 16. 
Jun. 16. Buildings, Fort Mott, N. J. Eng. News, Dec. 31 Jan. 28. July 2.Road bed, Zanesville, Jun. 16 
J Advertised, Engineering News, Jun. 9. July 2. = Orleans canal, ete., Boise, Idaho 5 
un. 16. ‘om heating apparatus,Montgomery, Ala..May 19 July 14.Sewers, Boise, Idaho. (3) 
Jun. 16. 1¥ to Jun. 2. July 15. Eng. News, Jun..16. to Jes. 36 July 4.Electric cables, Johannesburg, 
Dolaware City, Tiel..Jen. July were, Jerseyville, uly 7-Foundations, New Orleans. La............ ay 5 
Buildings, etc., Port Townsend, Wash... -Jun. Jun. 16.Paving, etc., Alliance, Pa................May 26 Orleans, La. May 6 
jo Scheel addition, Cleveland, 0. |..... "Jun. 16 Advertised, Eng. News, May 26 to June i6. July 8&.Dredges, Spai 
office, Natchidoches, ‘La...... .......May 12 Jun. 16.Paving, asphalt, Elmira, N. Y........... un, 9 July 9. Ws ‘arrach ven 
Advertised, Eng. News, May 12 to 26. 17.Sidewaiks, cement, Indianapolis, Ind...-..Jun. 9 tng. Barracks, Jun, 16 
Jun. 20. W. Haverstraw, N.Y Jun. 16 Reed, mecadem, Fairfield, wand Jun. 16 July 9.Shop Bremerton, to July if, 9 
sphalt, Scranton, Pa. ........... Jun. 16 Jaly 11.Cribs, Wheeling, W. Va. 
Advertised, Eng. News, Ma Advertised. Engineering News, Jun. i6. redging, Jacksonville, Fia. .-............ un. 16 
21.Steam heating apparatus, ‘Tes 4 Jun, 18.Grading, Washington, 5. Cc. J July 13. 
un, 21, Metal tile roof, Washington, Do pay 38 Advertised, Engineering News, Jun. 9. ‘Jun. 16 to July 14. 
vertised 8, Jun to Jul 
office ote. Guthrie, Okia. "May 39 concerning contracts to be July 14. 
Jun. 23. Engine house, let or supplies to be furnished, and July 15.Canal construction, 
Jun. 2 23°School, Dover. N. H. corrections of errors and omissions in ‘Advertised, Eng. News, Jun.2to July6. 
un, 23. Office buildirg, Lexington, Ky. - published items, are invited. Fwil a 24.Dry-dock, Belgium (Foreign). ............Apr. 21 
Jun. 23:Hospital extension, F deteils Aug. 15. Rolling stock, Siam (Foreign) Apr. 2 
Advertised, Nowe Slocum. 26 regarding the equipment, tools, Aus 17-Locks, dams,’ Vicksburg. Jun. 
8. ay 26 to June 16. etc., required for the proposed im- tag. jes 
Oct. 15.Plans for harbor, Sweden (Foreign).. -Apr. 21 


Jun. 23.Court house, Kountze 
Jun. 23,School buildings, Jersey City, ‘Ton. 
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provements are specialig desired. 


No date.Street railway franchise, Shanghai, China, “May 19 


Advertised, Eng. News, May 1 to Jun. 30. 
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RAILWAYS. 


ATCHISON, TOPEKA & SANTA FE.—It is reported that 
this company has commenced securing right of way for a 
branch road from the main line in the southern part of 
San Joaquin county, to Oakdale, where it will connect 
with the Sierra Railway. It has also been rumored that 
the Santa Fe would purchase the Sierra road, but the offi- 
cials deny that they have any such intention. Right of 
way for a branch road from Riverbank to Modesto is 
being secured. T. S. Bullock is Pres. and Gen. Mgr. of 
the Sierra Ry., 238 Crocker Bldg., San Francisco. J. Dun 
is Ch. Engr. of the Santa Fe system, Chicago, Ill. 

BUFFALO & SUSQUEHANNA.—Batavia, N. Y., press 
reports state that the Buffalo & Susquehanna Railroad is 
backing a project to build a steam railroad from Batavia 
to Oak Orchard on Lake Ontario. The project includes 
the purchase of the Buffalo, Attica & Arcade Railroad, and 
the use of the Erie Railroad tracks from Attica to Batavia, 
F. H. & C. W. Goodyear, of Buffalo, who are heavy stock- 
holders in the Buffalo & Susquehanna, are credited with 
an interest in the scheme, and it is said to be their plan 
to secure the charter of the Batavia & Northern Railroad 
and run over the route laid out by that company. 

CANADIAN PACIFIC.—The Manitoba Construction Co., 
of Winnipeg, has been awarded the contract for new 
freight offices and sheds in Winnipeg. Cost, $200,000. 

It is reported that a line is to be built at once by the 
Cc. P. 28 miles long, from Michel, B. C., to the properties 
of the Imperial Coal and Coke Co. C. W. Spencer, Gen. 
Supt., Montreal, may be interested. 

CHATTAHOOCHEE VALLEY.—Surveys are being made 
to extend this road from Jasper, Ala., 17 miles, to Mar- 
vyn. L. Lanier is Pres., West Point, Ga. ; 

COOPERSTOWN & MOHAWK VALLEY RY.—Company 
has been authorized by the State Board of Railroad Com- 
missioners to issue a mortgage upon its properties for 
$240,000. Company was organized to build from Coopers- 
town, N. Y., to Springfield Center, a distance of twelve 
miles. 

GRAND TRUNK PACIFIC RY.—Press reports from 
Ottawa, Ont., state that Parliament has passed the Dill 
providing for the construction of the greatest trans-con- 
tinental railway in the world, with the single exception of 
the Trans-Siberian Railway. It assures the building of a 
road from Moncton, N. B., by the way of North Bay or 
Gravenhurst and Winnipeg, to either Butte Inlet or Port 
Simpson, a distance of 3,125 miles. The project is esti- 
mated to cost about $125,000,000, and is promoted by the 
Grand Trunk Railroad. The Canadian Government will 
construct the portion of the road from Winnipeg north and 
lease it to the Grand Trunk Pacific for a term of 45 years 
at 3 per cent. upon the investment. After that it is under- 
stood that the company will reimburse the Government, 
For the construction of the remainder of the road the 
Government will guarantee the payment of the construc- 
tion bonds to be issued by the Grand Trunk Pacific. 
This line will open up 500,000,000 acres of fertile land in 
the Northwest. 

GRAND TRUNK WESTERN.—Battle Creek, Mich., re- 
ports state that this road has purchased 182 acres of land 
on the outskirts of Battle Creek and will move its locomo- 
tive shops there from Port Huron. The agreement with 
the Battle Creek Business Men's Association allows the 
railroad five years to effect the change in location. A 
$75,000 new depot for Battle Creek is included in the 
agreement. ©. C. Hill is Resident Engr., at Detroit. 

HARRISON CENTRAL.—It is reported that construction 
of this road from Harrison, Ark., to point on White River 
branch of St. Louis, Iron Mountain & Southern, near Keen- 
er, a distance of about 10 milgs, will be begun soon. Con- 
tracts are reported to have been awarded to the Keene 
.Construction Co., of Powell, Ark., for the grading. J. A. 
Bunch, Harrison, Ark., may be addressed. 

HUNTSVILLE, BIRMINGHAM & GULF.—Huntsville, 
Ala., citizens are working for immediate survey of route 
between that city and Birmingham. Frank J. Thompson, 
Huntsville, is interested. Company was organized to build 
from Birmingham through Scottsboro, Oneonta, Albert- 
ville, Blountsville and Summit to Huntsville. ‘ 

LA CROSSE & BLACK RIVER FALLS.—Press reports 
state that work on this road to Viroqua, Wis., will be 
commenced this summer. 

LOUISVILLE & NASHVILLE.—A branch from West 
Paseagoula, Miss., to Vancleave, thence to Augusta and 
later to Laurel, is said to be under consideration. 

MOBILE, JACKSON & KANSAS CITY.—We are in- 
formed by A. N. Bullitt, Mobile, Ala., Ch. Engr., that 
contracts for 143 miles of tracklaying, bridging and grad- 
ing have been awarded for line from Newton to Pontotoc, 
Miss. C. D,. Smith & Co.. Memphis, Tenn., have contract 
for grading, which is 65% completed. Contract for track 
laying and bridging was let to F. W. Johnston & Co., 
Newton, Miss. Work has not yet been started. Jarrett 
Construction Co., Springfield, Mo., has buildings contract. 
Line will run from Newton to Pontotoc, Miss., via Phil- 
adelphia, Louisville, Ackerman and Houston. W. D. 
Stratton, Hanover Bank Bldg., New York, is Pres. 

NATURAL BRIDGE RY.—A company has been organ- 
ized in Moultrie, Ga., to build a road from Moody, Fia., 
to Wacissa. Road will reach the timber land owned by 
the Georgia-Florida Pine Co. W. C. Vereen, is Pres.; I. 
E. Morgan, vice-Pres.; J. K. McIver, Sec., and F. G. Boat- 
right, Mgr. The general office of the company wili be at 
Moultrie. Stockholders in the road are also stockholders 
in the lumber company. 

NEW YORK.—Bugene Sheridan, 17 Broadway, N. Y., 
writes that he wishes ‘‘names of railroad contractors in 
New York or the East who would consider the building 
of a 22-mile steam road, taking bonds in payment, espe- 
cially when at the railroad end much money has been 
spent on it, which does not go into the bond issue.”’ 

PENNSYLVANIA.—Work has been begun on proposei 
$1,000,000 freight station at the Point, Pittsburg. The 
station will be 800 x 200 ft., steel frame, of modern fire- 
proof construction, two stories high above the elevated 
tracks, which at this point will be about 15 ft. above 
street level, a heavy fill being contemplated. Work on 
the elevated tracks in Duquesne Way, near the Point, 
will be started s00n. Drake, Stratton & Co., of Phila- 
delphia, have received the contract for the elevated tracks 
in Pittsburg, and McMullen & McDermott, also of Phil- 
adelphia, the contract for the bridge masonry. The two 
contracts will aggregate $3,500.000. 

QUEBEC.—It is reported that the Quebec Legislature 
has passed resolutions providing that the Lieutenant- 
Governor, in Council, may grant land subsidies not con- 
vertible into money to the following companies, at the 
rate of 4,000 acres per mile: 

Atlantic, Quebee and Western Ry.: A subsidy to aid it 
to build 80 miles of road from a point on or near Gaspe 
Basin, running in the direction of Causapscal on the In- 
tercolonial Ry., passing through the interior of the Gaspe 
Peninsula; same company also will be enabled to build 
100 miles of road from Paspebiac to Gaspe. 


Matane and Caspe Ry.: 30 miles of road from a point 
near St. Octave on the Intercolonial Ry., to Matane. 

Quebec and Lake St. John Ry.: 38 miles of railway 
commencing at a point on the Quebec and Lake St. John 
Ry., to La Tuque. 

India River Ry. Co.: 18 miles, from a point near the 
northern extremity of Lake Megantic along the lake to a 
point on the International frontier. 

Quebec Central Ry.: 9 miles, for the extension of the 
road from St. Francis to St. George (Beause). 

Interprovincial and James Bay Ry.; 50 miles, from Lake 
Temiscaming, at the present terminus of the line of the 
Canadian Pacific Ry., in a northerly direction. 

To a railway which will build a line 20 miles in length 
from Waltham Station to Fergusons point in the County 
of Pontiac. 

Quebec and Lake St. John.: One mile of railway, run- 
ene from Roberval to the Government wharf at Lake St. 

ohn. 

To a railway company aid to build 50 miles of road, 
starting from a point in Hebertville, to the county of 
Lake St. Jobn, north to St. Joseph d’Alma. and thence 
to the northwest, passing near Peribonca Faljls, and to 
the west and southwest of Lake St. John, near Mistassini. 

Orford Movntain Ry.—12 miles of railway from East- 
man, as far as the line of division of East Bolton and the 
Township of Potton. A subsidy of 1,500 acres of land 
per mite will be given. 

ST. MAURICE VALLEY RY.—BSeeudry Leman, Ch. 
Engr., Shawenegan Falls, Que., writes us that surveys 
have been made for road from Three Rivers to point on 
Grand Trunk Pacific, through Grais Falls, Shawenegan 
Falls, Grand Mere, etc., a distance of 120 miles. 


TENNESSEE CENTRAL.—Contract for Hamilton-Har- 


. rison St. extension, Nashville, has been awarded to M. N. 


Elkan of Knoxville. 

Eskridge & Carroll are reported to have been awarded 
the contract to build 12 miles of road in Scott county. 
The road is a spur to coal mines in that county. 

TORONTO, HAMILTON & BUFFALO.—At a recent 
meeting of the stockholders of this road, which is con- 
trolled by Vanderbilt interests, it was voted to issue 
$1,000,000 of debenture stock. The proceeds will be used 
in improving the condition of the road and for new equip- 
ment. Charles F. Cox is Secy. and Treas., Grand Cen- 
tral Station, New York. 

WADLEY & MT. VERNON.—Directors of this company 
have decided to complete the line from Douglas, Ga., 
southwest to Leliaton, 18 miles to connect with the At- 
lantic Coast line and with the Ocilla, Pinebloom & Val- 
dosta. B. Gray, Pres. of Gray Lumber Co., and of 
the 0., P. & V. Ry., will build the extension from Lelia- 
ton to the Satilla River. The Wadley & Mt. Vernon Co. 
will build it from Douglas to the same river, the line to 
be completed by November 1. It is expected later to ex- 
tend north to Helena, about 40 miles, connecting there 
with the Southern Railway and the Seaboard Air Line. 
A. F. Langford is reported to have the contract for the 
0., P. & V. from Willacoochee to the Satilla River. J. P. 
Lawrence, Douglas, Ga., is Ch. Engr; G. D. Tysor, Wad- 
ley, Ga., is Gen. Mgr. 

WALKERTON & LUCKNOW RY.—J. H. Scott, Walker- 
ton, Ont., writes us that company’s charter is now under 
cousideration by Parliament. Nothing has yet been done 
regarding surveys, etc., for line from Hanover to Luck- 
now, via Walkerton and Teeswater, a distance of 33 miles. 

WESTZRN MARYLAND.—The Maryland State Court of 
Appeals has removed the last obstacle to the completion of 
this road. Connection will be made with the West Vir- 
ginia Central & Pittsburg Railroad, and the Wabash ex- 
tended to tidewater at Baltimore. 


NEW INCORPORATIONS AND CHARTERS. 


BOTT & LEWIS RY.—Va.—Berkley reports state that 
this company has been incorporated with a capital stock 
of $10,000. B. B. Bott, Pres.,.and L. M. Lewis, Secy. and 
Treas. 


COLUMBIA & NORTHWESTERN.—Ark.—Company has 
been chartered to build a line from Old Lumber, on the 
Cotton Belt Railway between Waldo and Buckner in Co- 
lumbia county, south to Macedonia, 18 miles. Capital 
stock, $36,000. John T. Burkett, P. C. Blain, John J. 
Cochran and others are directors. Road is chartered for 
20 years. 

MONROE CENTRAL.—We are informed a charter has 
been issued incorporating this Yoad for the purpose of 
building through Monroe and Greenbrier Counties from a 
point coMmencing at or near the county liné in Monroe 
County, near Peterstown, and running by the most prac- 
ticable route to a point at or near Red Sulphur Springs, 
thence to Ronceverte by way of Union, 75 miles. The 
company will build branches from the main line, one of 
which will run in an easterly direction to Sweet Springs, 
32 miles. Authorized capital, $10,000. E. C. incent, 
Ch. Engr., Union, W. Va. 

MT. STERLING SHORTLINE RY.—Ky.—This company 
has been incorporated with $250,000 capital stock by W. M. 
Beckner, E. S. Jouett, P. J. Altizer and B. R. Jouett, all 
of Winchester. The road will be built from the city of Mt. 
Sterling, through the county of Montgomery into Clark, 
to connect with the line of the Lexington and Eastern 
Railway Co., either at Indian Fields or at K. U. junction. 
E. 8S. Jouett, Pres., writes us that survey has been made 
and right of way. practically secured. Contracts probably 
will be let this summer. Length of line is about nine 
miles. 

SAN ANTONIO & CARTHAGE.—N. Mex.—This company 
has been incorporated to build a railroad from San An- 
tonio north to Carthage in Socorro County, five miles. 
D. H. McMillan, Socorro, N. Mex.; J. H. Vaughn and 
E. L. Bartlett, Santa Fe, N. Mex., are incorporators. The 
principal office of the company will be at Socorro. 

STEUBENVILLE & CANTON RY.—Ohio.—The Steuben- 
ville & Canton Railway Company, of Steubenville, capital 
$10,000, has been incorporated by T. H. Loomts,- Howard 
H. Smith, J. C. Bigger, and others. Company will con- 
struct a steam railway, connecting Steubenville and Can- 
ton and passing through Jefferson, Carroll and Stark 
Counties. 

WEST POINT RY.—Ark.—Company has been chartered 
to build a ‘line from West Point to Kensett and thence to 
Searcy, in White County, a distance of nine miles. The 
capital stock is -$20,000. C. W. Douthat, W. H. Foster, 
M Johnson, H. G. Smith, and others, West Point, 


Ark., are incorporators. e 


Write our advertisers when you intend 
to bug gour supplies and. machinerg for 
improvements, or for carrping out 
pour contracts. If gou do not find 
what gou want in our advertising pages 
write us for list of firms, and we will put 
gou in communication with them at once. 


WILMER & SALINE VALLEY.—Ark.—Charter | een 
granted this road to build from Wilmar to Bailey rew 
county, a distance of about 13 miles. Capital sto =f) . 

. A. H. Gates, H. C. Rule, C. C. Gates, an 
are directors, who may be addressed at Wilmar, 


STREET AND ELECTRIC RAILWA 


BOSTON, MASS.—A new street railway is proj to 
run from the junction of the Old Colony Street Ay 
at Lane’s Corner, Rockland, through Hanover, P ke 
and Marshfield to Brant Rock, and from there to | i 


and South Duxbury, and Kingston, where it will the 
Brockton and Plymouth Street Railway. 


NORWICH, CONN.—The Groton & Stonington S:: Ry 
Co. will relet the contract for building of road | ons 
Groton and Westerly. The John B. McAfee Co. the 
contract, but financial troubles caused it to abanc sha 
work. 

BUFFALO, N. Y.—The Buffalo & Williamsville } 
Read, which proposes to construct an extension t 
lines from Williamsville to Rochester, has been ; ed 
authority by the State Railroad Commission to m ge 
its property for, $3,500,000 and to increase its capita 
from $75,000 to $3,500,000. CC, A. Blecher, of Wi 
ville, is Ch. Engr. 

NEW YORK, N. Y.—The Interborough Rapid Tran 
is contemplating the extension of the Third Ave. e! 
line to Yonkers by continuing the elevated structur. 
Pelham Ave. northward to Woddlawn and crossin: 
above Woodlawn Cemetery and Van Cortlandt Pp, 
Yonkers Township. S. F. L, Deyo, Park Row Bldg., 
Engr. 

PALMYRA, N. Y.—The Palmyra Valley, Glen & © : 
ville Ry. Co. has selected Linch & Sproehule, 916 Pe: -\). 
vania Bldg., Philadelphia, Pa., as consulting eng 
for an electric road which will be built. 


ALLENTOWN, PA.—The Highway and Railroad 
mittees of City Councils have reported favorably « 
ordinance granting a franchise to the Allentown & |: 
ing Traction Co, to establish a belt line service with 
city limits. M. Fluck, City, is Ch. Engr. 


ALTOONA, PA.—The Logan Valley Electric Ry. Co 
‘extend their road about three miles in Altoona this 
mer. H. J. Crowley, Philadelphia, is Gen. Mer. 

CONNELLSVILLE, PA.—It is stated that the Pittshurg 
McKeesport & Connellsville Street Ry. Co. has decicid to 
build a line from Leckrone to Masontown. 


ERIE, PA.—The Erie Motor Co. hag petitioned for a 
franchise to extend the double line of track laid on West 
12th St. to the city limits. J. C. Brady, City, is Pre 

HARRISBURG, PA.—A charter was issued by the State 
Department to the Oxford, Cochranville & Parksburg Elec- 
tric Ry. Co., to build a line from Oxford, Chester County, 
to Parksburg, a distance of four miles. The company is 
capitalized at $84,000. 

JOHNSTOWN, PA.—The Arbutus Park Street Ry (Co 
has been chartered with a capital of $18,000. The line 
will.be three miles long, extending from Johnstown to 
Ceisstown. 

LEBANON, PA.—The Philadelphia, Lancaster & Harris- 
burg Passenger Ry. Co. will extend its line to Lebanon 
passing through Bell Aire, Lawn, Mount Gretna and Bis- 
marck. Work of building the road will begin soon. 


PHILADELPHIA; PA.—The Philadelphia Rapid Trans't 
Co. is preparing plans for the enlargement of its terminals 
at Willow Grove Park. The company has purchase 
ground and many additional tracks will be put down for 
the accommodation of the cars that will be brought into 
that terminal over the Glenside tracks now being built 
It is the purpose of the company to build a tunnel! under 
the tracks now running to the band stand station. Sheds 
for the protection of the passengers on that line will be 
built and a waiting room of large proportions will be 
erected, The improvements proposed will cost about 
$100,000. W. S. Turning is Ch. Engr. 


OXFORD, .PA.—A charter has been granted to the Ox- 

ford, Cochranville & Parkesburg Electric Ry. Co. to build 
a line from Oxford to Parkesburg, a distance of 14 miles. 
The company is capitalized at $84,000. 
WASHINGTON, PA.—The Washington County Street Ry. 
Co., headed by former State Senator Wm. Flinn and other 
Pittsburg capitalists, recently granted franchises in Wash- 
ington, are making preparations to commence work on 
the construction of a line from Washington to Pittsburg 
The route through East Washington has been refused, and 
the line from Washington will connect with the Pittsburg 
& Charleroi line at Library instead of at Finleyville, as 
contemplated. Engineers are now making surveys. The 
distance from Washington to Library is less than 15 miles, 
and the line, it is estimated, will be constructed for 
$700,000, 

WEST BETHLEHEM, PA.—Town Council ha’ passed 
the ordinance granting a franchise to the Hanover Central 
Electric Ry. Co. 

WILLIAMSPORT, PA.—County Commissioners have 
given permission to the Jersey Shore Trolley Co. to cross 
bridges over river at Jersey Shore, that the ilne may be 
extended to Antes Fort. 


BALTIMORE, MD.—The Maryland Electric Railways Co. 
is seeking the right to operate a street railway line in 
Baltimore city. An ordinance granting the company au- 
thority to lay tracks on streets in every section of the 
city was introduced in the Second Branch of City Council 
last evening by Wm. C. Smith, and referred to the Com- 
mittee on City Passenger Railways. 


DANVILLE, VA.—The plans for the proposed street cat 
extension to Schoolfield have been drawn up by the ‘ity 
Engineer, J, M. McGruder, and will be presented to the 
City Council at an early date. 


NEWFORT NEWS, VA.—Judge Dudley Smith, of York- 
town, is interested in the contemplated electric lin: to 
Yorktown and states that he expects to see the line sta’ ted 
in the near future. The road has been surveyed nd 
rights of way for most of the distance secured. The © ad 
= eventually be continued to Williamsburg and Jar «s- 
own. 

NORFOLK, VA.—It is understood that the Ber) ey 
Street Ry. Co. will present a petition before the next m: °t 
ing of the Town Council for a right of way along M> ‘e« 
Ave., a distance of about five blocks. A petition is be 0g 
circulated petitioning the Berkley Street Ry. Co.-to 
tend its tracks along North Main St. is 


SAVANNAH. GA.—The Sottth Atlantic & Mexican |! 
Ry. Co. organized here With $3,000,000 cap. -stock, > 
the privilege of increasing it to $5,000,000, Ree chir- 
ter. It is proposed to construct a railroad 325 miles in 
length. D. G. Purse, Jr., John J. McDonough and E. \. 
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( rTANOOGA, TENN.—The ordinance has passed both 
bo of the City Council granting to 8. W. Divine and 
ass tes the right to build an electric railway over 10th 


st Montgomery Ave. 

 XVEILLE, TENN.—At the next meeting of the City 
Co | the Knoxville Traction Co. will ask for another 
fra ose over the streets of Knoxville. It will be to 
do track West Main St. and Cumberland Ave., also 
tracks on Fifth St. to Highland Ave., and connect 
¥ ne Highland Ave, line. Algo to lay track on Union 
AY » Walnut, thence to Asylum, down Asylum to South 
Br way and up Broadway connecting with the Church 
ap ak line. Leon Fender is Secy. and Jas. Link is Ch. 


NT STERLING, KY.—The Mount Sterling Short 
I Ry. Co. has been incorporated with $250,000 cap. 
—" The company is to construct a railroad line from 
M Sterling through Montgomery County and a por- 
tic. of Clark. Judge W. M. Beckner, of Winchester, is 
ested, 
3ANON, KY.—T. M. Estes, Secy. Lebanon & Colum- 
bia interurban Ry. Co. writes us that the contract for 
ele ic line from Lebanon, through Bradfordsville and 
M:.vsville to Columbia, a distance of 46 miles, will be 
| , soon as road is fully financed. Location survey is 
»leted and right of way nearly so. 


LOUISVILLE, KY.—Preparations are now being made 
by the Fayette Interurban Co. to build an electric line 
from this city to Versailles, and work will begin in the 
ness future. President Chas. J. Bronston, of the com- 
y. stated that capital had been secured from Chicago 
va; with which’to build the road, and that eventually 
the line would be extended to Frankfort, thereby connect- 
ing this ¢.ty with the capital. 

pADUCAH, KY.—The Paducah City Ry. Co. will change 
their route to Rowlandtown by several blocks. A. 8. 
Thompson ig Supt. 

-ORWALK, O.—The Sandusky, Norwa Mans 
sie = Ry. Co. has been incorporated with $600,000 cap. 
ctock. The road will have Mansfield and Sandusky for 
termini, and pass through Erie, Huron and Richland 
Counties. Sherman Culp, City, is among the incorpor- 
ators. 

SPRINGFIELD, 0.—The Springfield & Xenia Ry. Co. has 
with $100,000 cap. stock by Harrison 
B. McGrew, J. W. Van Dewees and others. 

STEUBENVILLE, O.—The Steubenville-Canton Electric 
Rai has been incorporated with $10,000 cap. stock 
by T. H. Loomis, H. H. Smith, J. C. Biggs and others. 
This is a sum sufficient to make the preliminary survey, 
now in progress, and secure the necessary franchises. a 

The County Commissioners have granted the franchise 
asked for by the Steubenville & Wheeling Traction Co. to 
build their trolley line over the county road to Mingo 
Junction. Work on the line will probably be commenced 
this summer. 

ZANESVILLE, O.—Bids asked by M. W. Hissey, Pres. 
Southeastern Ohio Ry., Light & Power Co., until July 2 
for construction of roadbed from South Zanesville to 
Crookesville. Profiles and specifications on file at office of 
company, 212 People’s Saving Bank Blég., City. ; 

‘RESTON, IA.—A company has been formed to build an 
eacteie interurban line to Des Moines. Richard Brown, 
City, is Secy. 

FORT MADISON, IA.—Samuel Atlee has bought the 
franchises granted F. C. Wood for an electric light and 
interurban railway system and for a gas plant. 

OSKALOOSA, IA.—The Mahaska Construction Co. has 
been formed to build an electric line to Beacon and 
Buxton. 

GRUNDY. CENTER, IA.—An electric line from Reinbeck 
to this city is contemplated. 


OMAHA, NEB.—The Nebraska Central Electric Railway 
is the name of the incorporation organized by Chicago and 
Omaha capitalists to build an electric railway from Omaha 
to Hastings. The line hag been definitely mapped out. 
The line as surveyed includes the following towns: Hast- 
ings, Trumbull, Giltner, Aurora, Stromsburg, Osceola, 
David City, Waheo and Omaha. Work to be started the 
latter part of June. 

GREAT FALLS. MONT.—Sam. H. Wood, Gen. Mgr. Co- 
operative Companies in Northern Montana, is interested 
in a proposed electric line between Great Falls and Cho- 
teau, a distance of about 60 miles. 


ST. JOSEPH, MO.—Bids for construction of the Mary- 
ville and St. Joseph electric line will soon be advertised 
for. 


ST. JOSEPH, MO.—A railroad equipped with electric 
power, patterned after that of the Baltimore & Ohio, cover- 
ing 200 miles of territory from St. Joseph to Des Moines, 
by way of Albany, Mo., is the project being advanced by 
F. A. Mordaunt, of Chicago. The right of way, with the 
exception of a few miles, has been pledged from Albany to 
the city limits of St. Joseph. A preliminary survey has 
been completed through Iowa. F. E. Terhune, Chicago, 
lil., is Ch. Engr. The road will cost, approximately, 
equipped, from $30,000 to $35,000 a mile. 

FORT WORTH, TEX.—The Tradesman Pink Sheet 
Bulletin states that the contract for the work of grading 
the Rosen He'ghts street car line from its present ter- 
minus in North Fort Worth, to the Texas Pacific passen- 
ger station in this city has been let to James Bavonset. 
Work will be commenced at once. 


SPOKANE, WASH.—It is reported that a project is 
under way to build an electric railroad from Hedley, B.C., 
to Curlew on the Spokane Falls & Northern Railroad. 
J. M, Hagerty of the Similkameen Falls Power & Devel- 
opment Co. and Manager Rogers of the Nickel Plate Mine 
in Hedley are reported as making negotiations for con- 
struction of the road. 


TACOMA, WASH.—Preliminary surveys for a suburban 
railway line from Tranquility Beach on the Narrows, 
along the beach to Chambers Creek, up Chambers Creek tu 
American Lake, thence to Clover Creek Valley and through 
the Lake country to Paradise Valley, and thence to the 
crater. ‘The plan will be worked out by a company, of 
which Commodore A. R. Titlow is local representative. 
The road to the crater will be operated by electricity, 
power to be generated at a waterfall high up in the 
mountain. 


CHELAN, WASH.—Wm. J. Long, City, writes us that 
‘he survey for the Big Bend Ry. Co. has been started. 
The road will be about 55 miles in length, and motive 
‘ower will be steam and electricity. 


LOS ANGELES, CAL.—The Lamar St. franchise was 
warded to the Los Angeles Ry. Co. by the Council. The 
‘‘anchise begins at Lamar St. and Alhambra Ave., thence 

runs on Uamar St. to Main St., thence on Main tc 
\venue 20; thence to Pasadena Ave.; from there to Ave- 
ue 26 and along Avenue 26 to Griffn Ave. The entire 
cute covers abovt one mile. The franchise is for a pe- 
od of 38 years. 


STOCKTON, CAL.—Superintendent Webster of the City 
Street Railroad has announced that the company is 
planning to expend $230,000 in remodeling its system and 
that the work is to be done this year. 

MONTREAL, QUE.—The construction of a railroad sys- 
tem between Montreal and Georgian Bay, a distance of 
sone 350 miles, is contemplated by the Ottawa River Ry. 
Co., in which T. W. Raphael, a member of the Montreal 
Board of Trade, primarily interested. The Montreal- 
Ottawa section,.work on-which is expected to begin very 
shortly, will be electrically operated. The necessary 
energy will be derived from a water-power plant to be 
built on the Ottawa River. 

WINNIPEG, MAN.—Citv Council has ordered the 
Winnipeg Electric Street Ry. Co. to extend their line along 
Logan Ave. 

KINGSTON, ONT.—The Township of Earnesttown will 
submit a by-law to the ratepayers to grant a loan of 
$20,000 to the Ontario Electric Ry. Co. for the extension 
of their lines. 

CALGARY, ALTA.—American and Canadian capital- 
ists have been looking over the ground here with the idea 
of building an electric railway. Thomas Underwood is 
Mayor. 

VANCOUVER, B. C.—The British Columbia Electric Ry. 
Co. will extend its line from 16th Ave. to the Mountain 
View Cemetery. 


LIGHT, HEAT AND POWER PLANTS, 


DOVER, ME.—Sebec Power Co. has organized for the 
purpose of manufacturing electricity for light and power 
purposes, with $1,000 capital stock, of which nothing is 
paid in. Crowell C. Hall is Pres. 

OLDTOWN, ME.—It is reported that the Penobscot 
Chemical Fibre Co. is constructing a stone dam, and will 
put in the foundations of a large electrical power station, 
to be operated by the water power formerly used for the 
lumber mills. This power is to be transmitted to various 
points up and down the river. 

BOSTON, MASS.—Bids are asked until July 11 for 
boiler, engines, generators, cable and conduit for electric 
light and power plants. Lt.-Col. W. S. Stanton, Engrs. 
(Advertised, Engineering News.) 

HARTFORD, CONN.—The Hartford Electric Light Co. 
has leased from the Hartford & New York Transportafion 
Co. a tract of land on the Connecticut River front at 
Dutch Point and will build a power plant, it is reported. 

HEMPSTEAD (L. I.), N. ¥.—Bids are asked until June 
27 for furnishing light for new “Merrick lighting district. 

PITTSBURG, PA.—National Tube Co. was awarded con- 
tract for gas main for Manufacturers’ Light & Heat Co., 
to carry natural gas from Hickory, Pa., to the Ohio 
River, near McKees Rocks. 

PHILADELPHIA, PA.—It is reported that John W. 
Mack is at the head of a new electric lighting concern, 
with $6,000,000 capital, now being organized. Company 
will, it is said, use the conduits of the Keystone Tele- 
phone Co., which will be leased to it. Brown Brothers & 
Co, and Edward B. Smith & Co., of this city, are directing 
the financing of the new corporation. 

HANOVER, PA.—The Hanover Electric Power & Heat- 
ing Co. has been chartered, with a capital of $50,000. 
George D. Gitt is interested. 

MAHANOY CITY, PA.—Notice has been given that ap- 
plication will be made by Harrison Ball, J. A. Seligman, 
City; T. D. Jones, of Hazleton; Frank Spiese, of Tama- 
qua, and others to incorporate the Economy Light, Heat 
& Power Co. 

MECHANICSBURG, PA.—Murray H. Spahr, Chairman 
of Light Committee, will receive bids until July 1 for 
electric lighting the city. 

WASHINGTON, D. C.—Bids were received on June 11 
by Bureau of Yards and Docks, Navy Dept., for steel 
work for building No, 118, electric power plant extension, 
Navy Yard. The Eastern Steel Co., Pottsville, Pa., was 
lowest bidder at $14,445. 

WILSON, N. C.—The Wilson Light & Power Co., cap- 
ital $125,000, has been chartered here. J. C. Hales is an 
incorporator. 

CARROLLTON, GA.—At recent election it was voted 
to issue $45,000 municipal bonds to build water-works, 
sewer system and electric plant. A survey will be made 
soon. 

LUVERNE, ALA.—Dlectric light plant will be in- 
stalled. 

COVINGTON, -KY.—Geo. F. Beach, Mayor, writes us 
that no action has been taken regarding municipal power 
plant. $75,000 is available. Plant will have a capacity 
of approximately 350 2,000 c.-p. arc and 150 32 c.-p. in- 
candescent lamps. 

NEW ORLEANS, LA.—Bids were received by Bureau of 
Yards and Docks, Navy Dept., on June 11 for machinery 
for power plant at Naval Station. George W. Sethman, 
503-4 McPhee Building, Denver, Colo., was lowest bidder, 
at $05,000. 

CHATTANOOGA, TENN.—Council thas adopted recom- 
mendation that the city extend its credit to. E. James 
and J. C. Guild, to the amount of $1,000,000 4% bonds to 
be loaned to James & Guild at 5% for the purpose of con- 
structing the lock and dam below the city at the ‘‘suck”’ 
in the Tennessee River. The plan is to build a lock and 
dam at the ‘‘suck”’ and with power produced by this dam 
to generate electricity for lighting purposes. Congress 
passed a bill enabling the city of Chattanooga to build the 
plant if it so desired, and if not, then enabling private 
parties to take it up. It is proposed for the city to 
waive its right and enable James & Guild to take it up. 

CLEVELAND, O.—Bids are asked by H. H. Bohning, 
Village Clk., Newburg Heights, unti] July 12 for lighting 
streets. 

FORT WAYNE, IND.—The property of the Fort Wayne 
Water Power Co. was bid in by Mr. John W. White, rep- 
resenting the holders of about $157,000 worth of the 
company’s bonds, at a recent auction, 

DETROIT, MICH.—The Central Heating Co. has secured 
a franchise to lay iron steam pipes through the streets of 
the city and will require a large quantity of pipes, fit- 
tings, etc. Bingley R. Fales, Secretary, 914 Majestic 
Building. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired, 


TAWAS CITY, MICH.—The Mayor writes us that a new 
plant is needed. City wants a private individual to con- 
struct one. J. M. Waterburn is Cy. Engr. 

VASSAR, MICH.—Geo. D. Clarke, Mayor, writes us that 
a new engine will be installed in the light and power 
plant and contract will be awarded soon. Geo. O. Dennis 
is Cy. Engr. 

PORTLAND, MICH.—Asa Newman writes us that $5,000 
will be expended on repairs to the light and power plant. 


BERLIN, WIS.—Bids are asked by Henry Morman, Cy. 
Cik., until July 1 for furnishing and providing on moon- 
light schedule 46 electric are street lamps for term of 
five and ten years, from June 1, 1905, and for such ad- 
ditional lamps as the city may require from time to time. 

CEDAR FALLS, IA.—Charles W, Dunkie, of Chicago, 
has been granted a gas franchise for a period of 20 years, 
beginning June 1, 14MM. Work will begin at once. Cost, 
$75,000. 

BATTLE CREEK, IA.—Bonds of $4,500 will be voted 
for a gas plant. 

CEDAR FALLS, IA.—H. C. Heminway, Mayor, writes 
us that Chas. W. Dunkle, 1279 Wilcox Ave., Chicago, Ill., 
has been granted a franchise to build a gag plant this 
summer. 

DULUTH, MINN.—Chisholm Light & Power Co. has 
been incorporated with capital of $25,000 by Daniel D. 
Crowley and H. A. Liedel, Duluth; Nils Anderson, Vir- 
ginia., 

ELDORADO, KAN.—N. J. Holferman, Mayor, writes us 
that a new light and power plant is needed. J. H. Austin 
is Cy. Engr. 

_NORTON, KAN.—B. Hinsdel, Mayor, writes us that a 
light and power plant may pogsibly be constructed. 

NEBRASKA CITY, NEB.—(See Buildings.) 

FORT YATES, N. DAK.—W. A. Jones, Comr. of Indian 
Affairs, Dept. of the Interior, Washington, D. C., will 
receive bids until June 21 for the construction of a gas 
house at the Agricultural School, Standing Rock Agency. 

LITTLE ROCK, ARK.—The Little Rock Gas Co. has 
been incorporated with a capital stock of $50,000, of 
which $11,975 has been paid in. Alf. Johnson is Pres.; 
Frank Wittenberg is Secy. 

WAGONER, IND. T.—The Home Oil & Gas Co. has 
been incorporated with capital of $20,000. George H. 
Ruddy is Pres.; C. C. Palmer, Vice-Pres.; Fred. Parkinson, 
Secy. 

FORT COLLINS, COLO.—Special election was to he 
held June 6 to vote on granting of franchise for gas 
works. Frank English, Boulder, Colo., has applied for 
the privilege, 

SUMPTER, ORE.—The construction of a power plant at 
the mines, to cost about $100,000, is proposed by the 
Sanger Gold Mines Co., it is reported. J. K. Ronig, of 
Baker City, is Supt. 

VENTURA, CAL.—The Ventura Water, Light & Power 
Co. will extend the mains for natural gas to Oxnard. 

REDDING, CAL.—Bids are asked by W. O. Blodgett, 
County Clk., until July 6 for a franchise to erect poles 
and string wires for the purpose of transmitting electricity 
along certain streets in Shasta County, ag applied for by 
Henry L. Shannon. 

Mount Lassen Water & Power Co. has been incorporated 
by Archibald Bernard, L. M. Robbins, A. G. Sheath and 
others, all of San Francisco. The company will install a 
10,000-HP. plant on Battle Creek, 35 miles southwest of 
Redding, and furnish power and light to Redding, Red 
Bluff, Corning and Chico. 


TOMBSTONE, ARIZ.—Ordinance has been adopted 


* granting a franchise to construct and maintain an elec- 


tric light and power plant to Charles L. Douglas. W. M. 
Cavanagh is Cy. Clk. 

RICHFIBLD, UTAH.—Thos. Brown, representing the 
Wasatch Electric Co., has stated to Council that company 
was being incorporated in Salt Lake City and that fran- 
chives would be asked from the various towns of the 
county to install its system. A steam plant may be 
erected in thig city. No action has been taken. 

SALT LAKE CITY, UTAH.—Garff & Son, Logan, Utah, 
who are seeking a contract to install the municipal 
lighting plant, has filed an appropriation covering ™ sec- 
ond-ft. of water in Alpine Creek, Utah County, and an 
appropriation for 200 second-ft. of water in Utah Fork, 
Canyon Creek, above the point of diversion of the Utah 
County Light & Power Co. The appropriations are for 
the purpose of developing power, and it is claimed that 
2,500 HP. can be developed by the use of the appro- 
priations. 

CHILLIWACK, B. C.—The Chilliwack Electric Light & 
Power Co., of which J. Burtt Morgan, of Grand Forks, 
is the head, has applied to the Council for permission to 
install an electric light system in town of Chiiliwack. 

MONTREAL, QUE.—The Imperial Light, Heat & Power 
Co., with a capital of $3,000,000, has been organized. 

The Canada Land & Power Co., with a capital of $1,- 
000,000, has received a charter to acquire lands and de- 
velop water powers, 

WINNIPEG, MAN.—The Ernest S. Harrison Co. (Ltd.), 
of Winnipeg, has been awarded the contract for the elec- 
trical work on the new Union Bank building. This com- 
pany also has the contract for the installation of an elec- 
tric light plant at Moosejaw. 

OTTAWA, ONT.—Council has given the Ottawa Electric 
Co, a 10-year contract for lighting the city streets, at the 
rate of $52 per lamp per year. 

ST. JOHN, N. B.—Province has passed an order granting 
the Electro Manganese Co., of New York, a time limit 
to deposit $50,000 and enter into a contract for the de- 
velopment of the Grand Falls water power. 


BRIDGES. 


SKOWHEGAN, ME.—The contract for superstructure 
for a bridge over Kennebec River was awarded to the 
American Bridge Co., 100 Broadway, New York, and 
contract for building the piers was given to Ellis & Buz- 
zell, Woburn, Mass. 

BOSTON, MASS.—Plans and specifications for masonry 
arch bridge at West Boylston on file at office of En- 
gineering News, 220 Broadway, New York. Bids asked 
until June 21, as advertised in Engineering News. 

WESTPORT, CONN.—Contracts have been let for build- 
ing a new four-track rolling lift bridge over the Sauga- 
tuck River, on the New York Division of the N. Y., N. H. 
& H. Railroad. 

LISLE, N. Y¥.—Marathon (N. Y.) Climax Road Ma-+ 
chine Co. will erect two 60-ft. bridges here this summer. 

NEW YORK, N. Y.—Bridge Commissioner Best has re- 
ceived an appropriation of $10,250,000 for the new Man- 
hattan Bridge. 
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‘MOUNT MORRIS, N. Y.—Town has voted to issue $10,- 
000 bonds to build two bridges. 

NEW YORK, N. Y.—Bids asked by Aqueduct Commis- 
sioners until June 28 for building four highway bridge 
superstructures across the New York & Putnam, New 
York & Harlem and Mahopac Branch Railroads in the 
Towns of Yorktown, Somers and Lewisboro. Harry W. 
Walker, Secy. 

$500,000 appropriation requested by Geo. E. Best, Comr. 
of Bridges, for temporary terminal for Brooklyn bridge 
hag been held up temporarily by Board of Estimate. Ed- 
ward M. Grout, Comptroller, objects, it is said, to ap- 
propriation exceeding $250,000. 

PORT REPUBLIC, N. J.—J. J. Albertson, Atlantic 
County Engr., Magnolia, informs us that the New Jer- 
sey Bridge Co. was the lowest bidder for a steel draw- 
bridge on Nacott Creek at $6,070 for wooden; $7,490 for 
concrete piers. 

WESTFIELD, N. J.—The new Elm St. bridge is to be 
built at a cost not to exceed $4,000. The preliminary sur- 
veys for the work have been completed by the Union 
County Engineer. 

CHARLEROI, PA.—Civil Engineers are making the final 
surveys for the proposed joint county bridge to span the 
river between Webster and Donora. 

MAUCH CHUNK, PA.—The American Bridge Co., 100 
Broadway, New York, was awarded the contract for a 
steel one-span bridge for the Central Ry. of N. J. 

Bids asked by Carbon County Commissioners until June 
20 for building of the substructure and superstructure of 
ircn bridge over Mud Run Creek, in Penn Forest Town- 
ship. 8S. W. Hofford, Clk. 

SWISSVALE, PA.—H. H. Rankin, Boro. Engr., informs 
us that the King Bridge Co., Cleveland, O., was awarded 
contract for building a 766 ft. steel foot bridge at Roslyn 
St. for $1,790. 

HARRISBURG, PA.—John E. Stott, Secy. Pub. Grounds 
and Bidg. Comn., writes us that the Commissioners have 
approved the plans and specifications for the following 
bridges: Sharpsville, over Shenango River, Emil Swens- 
son, Pittsburg, Engr.; Moravia, over Beaver River, Her- 
man Laub, Pittsburg, Engr.; Blakely Borough, over Lack- 
awanna River, Henry Szlapka, Narbeth, Engr.; Danville, 
over north branch of Susquehanna River, Henry R. Leon- 
ard, Lansdowne, Engr.; three bridges over Lackawaxen 
River, Oscar E. Thomson, Phoenixville, Engr. 


BALTIMORE, MD.—The County Commissioners have 
been petitioned to build a bridge on the road between 
Warren and Cockeysville. 

HAVRE DE GRACE, MD.—The contract for construc- 
tion of the masonry of 20 piers for the new double track 
steel bridge which the P., B. & W. Railroad intends to 
construct across the Susquehanna River was awarded to 
the McMullen & McDermott Construction Co., of Phila- 
delphia, Pa. 

NEWBERRY, 8. C.—A new steel bridge over the Salu- 
da River connecting Newberry and Saluda Counties, Is 
about to be built jointly by the two Counties. The con- 
tract will be let June 30. 

FULTON, MISS.—The Board of Supervisors of Itawam- 
ba County made a contract with the Virginia Bridge Co., 
of Roanoke, Va., to build an iron bridge acress the Tom- 
bigbee River here for $4,064. 

AKRON, O.—Ordinance calling for the building of the 
Mill St. viaduct and governing the method in which it 
will be built was passed by the Council. 

The plans prepared by City Engineer Payne for con- 
struction of a bridge over the canal on Falor St. were ac- 
cepted by Council and a resolution was passed calling 
for a bond sale of $14,000 for the bridge. 

ASHLAND, O.—Bids asked by E. B. Westover, County 
Audr., until July 6 for seven steel bridge superstructures 
and removing 55 ft. steel foot bridge and erecting same 
on steel substructure, enclosed in concrete. 

CLEVELAND, 0.—Mayor Johnson vetoed the ordinance 
appropriating $22,000 for a bridge in Brookside Park. 

The Erie Railroad has completed the survey for a new 
s‘eel girder bridge to replace a bridge now in use in its 
Scranton Ave. yards. Will be over 100 ft. in length and 
be built for a second track. Cost, $35,000, M. R. Strong, 
New York, is Bridge Engr. 

PLYRIA, O.—Bids asked by Board Public Service, And- 
wur Block, until June 20 for furnishing labur and ma- 
terials fer construction of a double arch stone bridge 
across the east branch of Black River in Washington Ave. 
Rose Moriarty, Clk. (Advertised Engineering News.) 

MOUNT GILEAD, O.—Morrow County Commissioners 
will construct a new superstructure for a steel bridge over 
Whetstone Creek. W. C. McFarland, Clk. 


SPRINGFIELD, O.—The County Commissioners awarded 
the contracts for the two new bridges, one of which is to 
be erected across Mad River, near Tremont, and the 
other across Honey creek, south of New Carlisle. The 
bids of the Canton (0O.) Bridge Co. were the lowest and 
the contract for both superstructures was awarded to that 
company. Its bid was as follows: Tremont bridge, plan 
E, $6,587; New Carlisle bridge, plan D, $2,387. 

WAPAKONETA, O.—Bids asked by Auglaize County 
Commissioners until July 1, for construction of the sub- 
structure and superstructure for a steel bridge over the 
Auglaize River in Duchouquet Township, one span, length 
170 ft., with 14 ft. roadway. 

Also a steel bridge over St. Mary River, between Noble 
and Saitem Townships, one span, length, 125 ft., with 
41 ft. roadway. = 

Also - lift bridge on Monroe St. in New Bremen, across 
the Miami & Erie canal, 55 ft. long, 28 ft. roadway, with 
two sidewalks 6 ft. each. W. H. Meyer, Audr. 

WAVERLY. O,—The County bridge and the Detroit 
Southern trestle near Dover Station was destroyed by the 
flood. 


CRAWFORDSVILLE, IND.—The Montgomery County 
Commissioners have awarded the contract for six cement 
arches to C. M. Betts; 15 cement arches to J. B. Van- 
foesen, of Mansfield; to the Attica (Ind.) Bridge Co. ani 
the Lafayette Engineering Co., one bridge each. 


HARTFORD CITY, IND.—The Blackford County Com- 
missioners adopted plans and specifications for ten new 
bri¢ges. Four of these are to be reinforced concrete 
arches, five arches of either stone or concrete and one an 
iren bridge to go over the "Emmett ditch on the Atkinson 
pike 

INDIANAPOLIS, IND.—Bids asked by Marion Couaty 
Commissioners until June 22 for construction of several 
bridges. Plans and specifications on file at office of Cyrus 
L. Clark, Audr 

INDIANAPOLIS, IND.—The City Council has voted 
$25,000 to the Board Public Works for the repairing of 
flood damages. This will include the cleaning and re- 
pairing of bridges over Pognes run. Bids will now be 
received for the work. 


EVANSVILLE, IND.—The Commissioners of Vander- 
burg County have awarded the contract to J. W. Bed- 
ford, City, for the Henderson bridge at $1,474 and the 
Ritford bridge for $1,183; to the Lafayette Engineering 
Co., five bridges ranging from $432 to $1,270; to the Pan- 
American Bridge Co., of Newcastle, two bridges at $498 
and $888, respectively, and to the Indiana Bridge Co., of 
Muncie, one bridge at $785. 

VINCENNES, IND.—The Commissioners of Knox Coun- 
ty have awarded the contract to the Vincennes Bridge 
Co., for rebuilding five bridges washed away by recent 
flood, for $14,765. 

TAWAS CITY, MICH.—The Mayor writes us that a new 
30-ft. bridge is needed. J. M. Waterburn is Cy. Engr. 

THREE RIVERS, MICH.—Arthur W. Scidmore, Mayor, 
writes us that a 2-arch cement bridge will be built; est. 
cost, $3,000. Jas. E. Bunn, Cy. Clk.; S. S. Reed, Cy. Engr. 

PONTIAC, MICH.—The Council has awarded the con- 
tract for construction of a bridge over the Clinton River 
on West Pike St., to the O. A. Slater Construction Co., 
City, for $2,548. The contract for construction of a 
bridge over Pontiac Creek on Norton Ave., was given to 
M. D. Heitsch, City, for $370. 

COLONA, ILL.—Wisconsin Bridge & Iron Co., Milwau- 
kee, Wis., was the low bidder May 30 at $6,571 for con- 
structing single track railroad bridge over Illinois & Mis- 
sissippi Canal here for the United States Government. 

PECATONICA, ILL.—A. J. Atwood, Mayor, writes us 
that an iron bridge will be built. 

PEORIA, ILL.—The new bridge across the [Illino‘s 
River at Bridge St. will be 2,400 ft. long and 25 ft. above 
the level of the present structure. It will take a year or 
more 10 comp.ete the iron work of the bridge and it will 
be a year and a half before the structure will be thrown 
open to the public. The cost will be between $150,000 
and $175,000 before the bridge approaches have been 
completed. Foot, street car and vehicle traffic will be 
taken care of. City Engineer Stebbins is preparing plans 
and specifications. 

GREEN BAY, WIS.—Permission has been secured from 
the war department of the government to erect a steel 
bridge over East River at Webster Ave., according to 
plans and specifications as prepared by City Engineer W. 
W. Reed. 

GRINNELL, IA.—The contract for the new high truss 
iron bridge on Skunk River was let by Board of Super- 
visors to J. F. Griffith, of Des Moines, for $2,385. 

WATERLOO, IA.—C. J. Wilson, Cy. Engr., writes us 
that an iron bridge will be constructed. 

BDGERTON, ‘MINN.—Bids asked by Supervisors of Os- 
borne Township until June 27 for building a _ bridge 
oa the Chanarambia Creek. C. H. Kingsbury, Town 

ST. PAUL, MINN.—Bids for construction of the piers 
for the new Fauquier St. bridge over the Northern Pa- 
cific tracks and an addition to the sheds of the public 
market were opened by the assembly June 6. Fielding 
& Shepley are the lowest bidders on the market addition 
at $11,088 and Newman & Hoy on the piers at $6,681. 
Action was deferred. 

GIRARD, KAN.—The Joliet Bridge & Iron Co. inform 
us they have contracted to build a bridge over White 
River for Washington County for $8,350. The structure 
will be 420 ft. in length consisting of one 180 ft. span; 
west end on Rock Bluff and east end on tubular piers. 

FARGO, N. DAK.—Bids asked‘by Cass County Commis- 
sioners until July 7 for building five bridges and repair- 
ing two. Plans and specifications on file at office of Ar- 
thur G. Lewis, Audr. 

HONDO, TEX.—The contracts for building s'x steel 
County bridges have been awarded by County Commis- 
sioners as follows: M. 9. Hassie, Jr., Dallas, 200-ft. steel 
span on cylinder piers, $5,500; Texas Bridge Co., Dallas, 
160-ft. span on cylinder piers, $2,594; C. Q. Horton, Aus- 
tin, 100-ft. span on cylinder piers, $2,623: and three 
small $0-ft. spans, $2,202. 

GROVE, IND. T.--A contract has been let for a toll 
bridge across Grand River at Carey's Ferry, three miles 
northwest of Grove. The bridge is to cost $24,000 and is 
to be 45 ft. above the low water mark. 

TACOMA, WASH.—County Surveyor Thornton is pre- 
paring plans for the Leach County bridge over the south 
fork of the Puyallup River, near Orting. The bridge was 
washed out about a year ago. The new structure will 
cost about $3,000. 

PORTLAND, ORE.—Resolutions were passed by Coun- 
cil for a $55,000 steel bridge at Union Ave. and a $45,000 
steel bridge at Grand Ave. 

LOS ANGELES, CAL.—Plans have been prepared for 
rebuilding of the Los Angeles Railway viaduct on San 
Fernando St., and are in hands of the contractors. Esti- 
mated cost, $25,000. 

OAKLAND, CAL.—Bids asked by John P. Cook, County 
Clk., until June 20 for construction of a concrete bridge 
across a creek on Laurel Ave. 

QUINCY, CAL.—Bids asked by H. P. McBeth, County 
Cik., until July 5 for repairing bridge across Rock Creek 
and for widening road on west end of said bridge. 

SHASTA, CAL.—Bids asked by W. O. Blodgett, County 
Clk., until July 7 for repairing and making an addition 
to Cottonwood bridge. 

STERLING, ONT.—W. S. Martin, Reeve of Sterling, is 
advertising for tenders for building over 25,000 ft. of 
concrete sidewalk also two concrete abutments for bridge. 


BUILDINGS. 


FORT LEVETT, ME.—Buildings for one company of 
coast artillery will be erected with $154,000 appropriation. 

DOVER, N. H.—Bids ate asked until June 23 for build- 
ing high school at St. Thomas and Locust Sts. John H. 
Nealey, Chn. Com. 

FORT FOSTER, N. H.—$154,000 appropriation for build- 
ings for coast artillery company has been approved. 

FORT ETHAN ALLEN, VT.—$49,300 has been appro- 
priated for building at this post. 

BOSTON, MASS.—The general contract for construction 
of the 1l-story Post Office Sq. building, Chas. E. Cotting 
and Francis C. Welch, trustees, has been awarded to the 
Geo. B. H. Macomber Co. 

McKim, Mead & White, Archs., 160 Fifth Ave., New 


Write our advertisers when gou intend 
to bug gour supplies and machinery for 
improvements, or for carrying out 
gour contracts. If gou do not find 
what gou want in our advertising pages 
write as for list of firms, and we will put 
gou in communication with them at once. 


York, are preparing plans for a fireproof, brick 
3-story office building, 50x 100 ft., to be meen»: 
Devonshire St., for the North Eastern Trust Co..S5 |), 
shire St. Cost $125,000. , 


FORT ANDREWS, MASS.—$154,000 appropriatio; 
bese approved for buildings for one company of 
artillery. 


FORT STRONG, MASS.—$84,000 has been approp: 
to complete post for two companies, one barrack 
three sets of officers’ quarters. 

PLYMOUTH. MASS.—County building, to cost s7) 
will be erected on North Rupsrell St. 
colored brick. with limestone trimmings, 50 f: 
an L, 43 x 39 ft. J. William Beal is Arch. ‘ 

FORT WETHERILL, R. I.—Appropriations, ager. 
— have been approved for buildings 
post. 

WESTERLY, R. I.—C. B. Bliven, G. N. Cottrell. | 
Pendleton and others have incorporated as the "BI 
Opera House Co. Capital, $75,000. ; 

HARTFORD, CONN.—Bids are asked until July 12 
installing low-pressure steam heating apparatus for « 
tom house extension. James Knox Taylor, Supervi- 
Arch., Treasury Dept., Washington, D. C. 

NEW HAVEN, CONN.—Sperry & Treat, City, have b. 
awarded the contract to build a $100,000 brick and «*., 
3-story laboratory building at Yale University. Wii|| 
G. Beatty, 55 Broadway, New York, is Arch. 

ELMIRA, N. Y.—Lyceum theater will be rebuilt at © 
of 

FORT SLOCUM, N. Y.—One double barrack. to «. 
$52,500, will be erected. Appropriation has been mad: 

FORT TOTTEN, N.Y.—Appropriation has been approy 
for two sets of field officers’ quarters, four double set. . 
captains’ quarters and four non-commis:zioned 
officers’ quarters $124,000. 

FORT H. G. WRIGHT, N. Y.—$126,200 appropriation { 
buildings and barracks has been approved. 

GLOVERSVILLE, N. Y.—The lowest bidder for the eo: 
struction of State Armory here was the Hudson Va)! 
Construction Co., of Troy, at $47,920, which was award+{ 
contract. 

The Buckley Construction Co., Schenectady, N. yy. | 
reported to have been awarded the contract for new pos! 
office, at $58,981. Brick, stone and steel, fireproof, tw: 
stories. 

IRVINGTON, N. Y.—A. J. Manning, 7 East 42d St.. New 
York, is taking figures on the construction of a $200.44 
brick, stone and terra cotta, 3-story residence, 75 « 154) { 
for M. S. Beltzhoover, this City. 

LONG ISLAND CITY, N. Y.—R. F. Almirall, Arch. 5) 
Chambers St., New York, has completed plans for a $124) 
000, stone chapel, 60 x 125 ft., to be erected on Greenpoint 
Ave., for Calvary Cemetery. 

NEW YORK, N. Y.—It is reported that Isaac A. Hop 
per & Son, 1170 Broadway, have received the contract t» 
build the new Pennsylvania Railroad station. Report was 
not confirmed by Mr. Hopper. Contracts are to be signed 
in a few days, we are informed. 

NEW YORK, N. Y.—Bids are asked until June 2% by 
Fire Department for building additions and making altera- 
tions to houses of several engine companies in Manhattan 
Boro. Nicholas J. Hayes, Comr. 

Bids are asked by Board of Education until June 22 for 
alterations and repairs to various school buildings in 
Boroughs of Bronx, Manhattan, Queens and Richmond 
Cc. B. J. Snyder, Supt. Bldgs. 

Bids are asked by Board of Education until June 20 for 
repairs, etc., to Brooklyn Boro. schools. 


NEW YORK, N. Y.—Adolph Mertin, 33 Union Sq. 
Arch., writes that steam heating plant (Mercer boilers) 
will be required for proposed bachelor apartment building 
to be erected at 117-119 East 24th St., for Haskel Si! 
berman. Building will be 46 x 98 ft., nine stories, fire- 
proof, brick, steel and stone. Cost, $150,000. 


NEW YORK, N. Y.—Alfred Beinhauer, 209 Fourth Ave.. 
has been awarded the contract to build at 604-610 West 
37th St.. the $100,000 fireproof, brick and stone, 6-story 
warehouse, 100 x 100 ft., for John Sills & Sons, 4th St. 
and Eighth Ave., previously reported. William H. Birk- 
mire, 396 Broadway. is Arch. 

P. W. Finn, 150 West End Ave., was lowest bidder, at 
$111,600, for the construction of Public School 41, at 
Richard & 209th Sts. 

Plans have been completed by Bridge Department for a 
temporary Brooklyn Bridge terminal, which will extend 
across Park Row to within 40 ft. of the City Hall. Work 
will be started as soon as the contracts can be let. Ap 
proximately $100,000 will be spent on the temporary ter- 
minal, to serve pending the completion, two years hence of 
the proposed $6,000,0L0 terminal. 


NEW YORK, N. Y.—Plans have been filed by Neville 
& Bagge, Archs., 217 West 125th St., for five 5-story brick 
tenements and stores, 42 x §8 ft.. on 99th St., west of Co 
lumbus Ave., for Smith & Roffler, 52 West 107th St. Co-t. 
$200,000. 

By C. Stegmayer, 306 East 82d St., Arch., for two 
6-story brick tenements and stores, 38 x 87 ft., at 158-14 
East 119th St., for J. Jung. 131-East 83d St. Cost, $76,000. 

By D. Barber, 24 East 23d St.. Arch., for a 7-story brick 
and stone banking house, 59x 0 ft.. at 214 Broadway, for 
National Park Bank. Cost, $250,000. 

By De Lemos & Cordes, Archs., 130 Fulton St., for al- 
terations to a 6-story brick store at Sixth Ave., 18th to 
19%h Sts., for Siegel-Wooper Co. Cost, $150,000. 

NEW YORK, N. Y.—Board of Education has under 
— a new truant home, to be located in Queen 

ore. 

Land adjoining Bellevue Medical College on First Ave. 
between 26th and 27th Sts., has been acquired for a 
6-story fireproof building for the clinics and laborator‘es 
of the medical college. The plans submitted by the archi- 
tects, Cady, Berg & See, have already been approved by 
the bu'lding committee, consisting of Drs. Herman M 
Biggs, Egbert Le Fevre, Theodore C. Janeway and others 

ONEONTA, N. Y.—Bids for State Armory here have 
been received by State Armory Commission. The lowe=! 
bidder for the construction was the Hudson Valley Con 
struction Co., of Troy, at $45,920, which was awarded 
contract. 

TROY, N. Y.—Main building of Rensselaer Polytechni 
Institute, Palmer C. Ricketts, C. E., Pres., was destroye! 
by fire on June 9. Loss, $100,000; insurance, $48,000. 

WEST HAVERSTRAW, N. Y.—Bids are asked unti! 
June 29 for heating, plumbing, electric light wiring and 
fixtures for the Lilburn Mansion, New York State Hos 
pital for the Care of Crippled and Deformed Children. 
Specifications are on file at the office-of Dr.-Newton M 
Shaffer, Supt., No. 28 East 38tty St., New York. G. L 
Heins, State Arch., in the Capitol, at Albany, N. Y. 

JERSEY CITY, N. J.—Plans will be drawn for a new 
$200,000 hospital. 
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pERT AMBOY, N. J.—John W. Ferguson Co., Pater- 
». “J vas been awarded the contract to build a 2-story 

‘om ¢ artment store, 100x100 ft., at Smith St. and 

Ave., for Hess Bros., Allentown, Pa. 3 

shelly ‘erson, N. J., is Arch. 


point PLEASANT, N. J.—George C. Dougherty, 226 
south | © St., Philadelphia, has received the contract 
‘ition to St. Vineent’s Home. 

TREN ON, N. J.—Bids are asked for erecting $40,000 
A. Brouse is Arch, 

,LTO: NA, PA.—A new orphanage will be built by the 
altoona ‘iocese of the Catholic Church. Bishop E. A. 
Garvey . 3 appointed a committee to select site. 

BRA] 'OCK, PA.—A school house, 116 x 42 ft., three 
tories height, will be erected by St. Nicholas R. C. 
Wverec. 0M, @180 @ parish house of brick and stone and 
prick 4 stone convent. 


CHA! OTTEVILLE, PA.—John T. Wilson, Richmond, 
Va., b been awarded the contract to build a $60,000) 
prick en i stucco, 2-story Y. M. C. A. build ng, 30 x 120 ft., 
owned ». the University of Virginia. Parish & Schroeder, 
5 West (0th St, New York, are Archs. 

PA.—The Slavish Catholic congregation 
will ere: t $40,000 church on South First St. Frank Wil- 
con, McKeesport, Pa., is Arch. 


HARE!SBURG, PA.—The contract for furnishing and 
gecorat 1g the new Capitol, the cost of which may exceed 
$1,000.00, was awarded to John H. Sanderson, of Phila- 
delphia. The contract includes all the furniture, espe- 
cially designed by Joseph M. Huston, of Philadelphia, 
Arch. of the Capitol. 


McKEESPORT, PA.—The B. E. Jacobs Lumber Co., 
West Elizabeth, Pa., was awarded contract to erect new 
oynagogue for the Gensulas Chesad Austro-Hungarian 
congregation. Cost, $50,000. 


NORRISTOWN, PA.—The contract for a $50,000 school 
building has been awarded to Michael F. Lawler, City. 


PHILADELPHIA, PA.—Brockie & Hastings, Archs., 
No. 3u8 Chestnut St., have invited bids for additions to 
the Rush Hospital for Consumptives at 33d and Lan- 
caster Ave. Brick, stone and steel, fireproof, four stor.es. 


PHILADELPHIA, PA.—Bids were received on June 11 
by Bureau of Yards and Docks, Navy Dept., for officers’ 
quarters, ‘‘O,”” Navy Yard, League Island, Pa. Kendrick 
& Roberts (Inc.), 1211 Walnut St., City, was lowest bid- 
der, at $9,257. 
oro kie & Hastings, 328 Chestnut St., Archs., opened 


bids on June 15 for a stable, ambulance house, isolated 
ward and laundry building at 33d and Spruce Sts. for the 
Univer-ity of Pennsylvania Hospital. 


C. E. Schermerhorn, 430 Walnut St., Arch, is prepar- 
ing plans for a nurses’ home at 22d St. and North Col- 
jege Ave., for the Woman's Hospital. 


PITTSBURG, PA.—H. A. Kunze, City, was awarded con- 
tract to erect 83 dwellings and four store buildings for 
John Schaffer, and 44 dwe'lings and two store buildings 
for E. H. Reismeyer, on Hamilton Ave. Cost, complete, 
247,000. Houses will have tile bath rooms. 


PITTSBURG, PA.—The Pittsburgh & Buffalo Co., city, 
has secured the contract for furnishing the brick for the 
construction of buildings, power house, mine offices and 
tipples for the Pittsburgh & Eastern Coal Co. 

The Geo. M. Bole Construction Co. has been organized 
in this city by Geo. M. Bole, W. Bials and John Jobson. 
The new company will take over the business of the P.tts- 
burgh Construction Co.,.and will do a structural engineer- 
ing and contracting business. 

SALISBURY, PA.—School Board will erect new school- 
house here. J. C. Fulton, Uniontown, Pa., is Arch. Dr. 
A. M. Lichty, Elk Lick, Pa., is Pres. of Bd. 


WINCHESTER, PA.—Barney & Chapman, 520 Fifth 
Ave, New York, have prepared plans for the Handley 
Library. By the will of the late Judge John Handley, of 
Seranton, Pa., the sum of $500,000 was to accumulate 
from his estate to be expended in the erection and 
maintenanme of a library. 


DELAWARE CITY, DEL.—$94,200 has been appropri- 
ated for Fort Mott (N. J.), to complete post for two 
companies, 


DELAWARE CITY, DEL.—Contract for construction, 
plumbing, heating and wiring lieutenants’ quarters and 
barracks at Ft. Mott, N. J., is stated to have been let to 
H. C. Clark, Delaware City, Del., for $56,433. , 


BALTIMORE, MD.—Charles McCaull Co. has been 
awarded the contract, at $50,000, to erect the 4-story and 
loft store and office building at Baltimore and Gay Sts., 
for the Patterson estate. Wyatt & Nolting are Archs. 

The Calvert Building & Construction Co., 604 Cathedral 
St, has awarded contract to the George A. Fuller Con- 
struction Co. for repairing the Calvert Building, Fayette 
and St. Paul Sts. Cost, about $200,000. ;Sperry, York & 
Archs., Builders’ Exchange Bldg., prepared the 
plans. 

Chas. E, Cassell & Son, 411 North Charlies St., have 
been commissioned to draw plans for new Chamber of 
Commerce. It will be four stories high, 82 x 185 ft. J. 
Olney Norris is Pres. of Chamber of Commerce Bldg. Co. 

The Murphy Construction Co., 202 North Liberty St., 
has becn awarded the contract for two warehouses at 
Lombard end Calvert Sts., for the Johns Hopkins Hos- 
pital Trust Estate. Brick, slow-burning, five stories, 80 
ft. Cost, $60,000. 

Tormey & Leach, Archs., 325 St. Paul St., are prepar- 
ing plans for a warehouse on South Eutaw St. Brick and 
steel, fl.eproof, five stories, 50 x 100 ft. Cost, $50,000. 

Baidwin & Pennington, 311 North Charles St., have in- 
Vited bids for a warehouse at 115 West Baltimore St.. for 
the Safe Deposit & Trust Co. 

Parker & Thomas, Archs., 612 North Calvert St.. have 
started plans for an office building at 8 and 10 South 
St, for the Maryland Life Insurance Co. 

DW. & G. H. Thomas, 419 North Charles St., have 
been awarded contract for hotel for Patrick Kirwan, at 
4 and 106 East Fayette St. Six stories, 50 x 90 ft., 
brick, stone and steel, fireproof, steam heat. Cost, $75,000. 
_Pians have been prepared by Motter & White, St. Paul 
St, ior a 7-story fireproof building on Exchange Pl., for 
Martin Gillett & Co.; 35 x 100 ft. Cost, about $50,000. 

Ar cer & Allen, Central Savings Bank Blidg., have plans 
for {story warehouse, 40 x 92 ft., at 118 and 120 East 
Prat’ St., for the Stewart Fruit Co. Cost, $50.000. 

Ar ber & Allen, Archs., have plans for a 4-story ware- 
hou a Pho Hollingsworth St., for A. Booth & Co. 

0.4 $75,000, 

Louis Levi, Central Savings Bank Bldg., has completed 
for three *Sisstory warehouses, §0 x 126 ft. in all, 
®t! \.pkins Pl. and Lombard St. for Hamburger Bros. and 
the ‘urgunder and Rosenburg estates. Brick, stone and 
Stee’ steam heat. 


$200,000. 


Woodruff-McLaughlin Co., Builders’ Exchange, have 
plans for a 5<story warehouse, 40 x 100 ft., at Fayette and 
Charles Sts., for the Pendleton estate. Cost, $50,000. 

COLLEGE PARK, MD.—Werner Brogs., Ellicott City, 
Md., have received the contract for a mechanical and en- 
gineering building for the Maryland Agricultural College. 

FORT HOWARD, MD.—$59,050 is the appropriation 
made for buildings at this post. 

WASHINGTON, D. C.—Chas. A. McKenney, Asst. Engr. 
to Capt. Chester Harding, Supervisor of Construction, in- 
forms us that Ambrose B. Stannard, St. James Bldg., New 
York, was awarded contract for foundations, etc., for 
municipal building, at $189,880. Building will be 241 x 
1,905 ft., six stories, fireproof, of marble or granite. Cost 
of building, $1,250,000; equipment, $250,000. Plans for 
same are not yet completed by Cape & Stewardson, Archs., 
Philadelphia, Pa. 

WASHINGTON, D. C.—Hornblower & Marshall, Archs., 
1518 H. St., N. W., have been commissioned to prepare 
plans for the new college buildings for Columbia Uni- 
versity. Brick and stone, four, two and three stories; 
dormitories, main college building, 75 x 400 ft.; dining 
hall, power plant. Cost, $500,000. 

WASHINGTON, D. C.—Bids are asked by James Knox 
Taylor, Supervis. Arch., Treas. Dept., Washington, D. C., 
until June 29 for the construction of new mechanical 
equipment and fixtures in and remodeling of the labora- 
tory of the Supervising Architect in the U. S. Treasury 
Building. (Advertised, Engineering News.) 

WASHINGTON, D. C.—Carrere & Hastings, Archs., 28 
East 41st St., New York, are preparing plans for a fire- 
proof, brick and stone office building, three stories, 100 x 
100 ft., to be used by the United States Senate. They are 
also preparing for a similar building for the House of 
Representatives. 

FORT MONROE, VA.—$137,300 has been appropriated 
for buildings at this post. 

HOUSTON, VA.—Bids are asked by Board of County 
Supervisors, Halifax County, until June 25th, for remodel- 
ing County court house. Smith Fireproof Con- 
struction Company, Room 503 Pope Building, Washing- 
ton, D. C., is Arch.; Thomas Easley, Clk. 

RICHMOND, VA.—Sam W. Bigger, Clk., writes us that 
no steps have been taken yet in awarding contracts for 
enlarging Capitol building. $75,000 is available this year. 

‘DURHAM, N. C.—Woman’'s College will be erected at 
Trinity College here. An endowment fund, amounting to 
$1,000,000, has been raised. John C. Kilgo is Pres. 

COLUMBIA, S. C.—Bids are asked until June 28 for 
a 2-story brick building for Weather Bureau. 

FORT MOULTRIE, 8S. C.—Appropriation has been ap- 
proved for one barrack, three officers’ quarters. $168,650 
will be expended. 

FORT McPHERSON, GA.—$68,000 appropriation has 
been made for eight company mess rooms and kitchens. 

FORT SCREVEN,.GA.—Appropriation for one barrack 
for this place has been approved. $5,000. 

SAVANNAH, GA.—Cramp & Co., 1421 Filbert St., Phil- 
adelphia, have been awarded the contract for U. 8. marine 
hogpital, to cost $110,000. 

THOMASVILLE, GA.—Bids are asked until July 5 for 
an addition to Thomas County jail. E. M. Smith, Chn. 
Bd. of Com. 

FORT BARANCAS, FLA.—H. Monke, of Pensacola, 
Fla., has been awarded contract for the erection of gym- 
nasium, quarters, barracks, etc., at an aggregate cost of 
$110,000. 

ANNISTON, ALA.—The Athens Contracting Co., Athens, 
Ga., has been awarded the contract for post office. Cost, 
$125,000. 

MONTGOMERY, ALA.—Capitol building will be re- 
modeled; $150,000 has been appropriated. 


MONTGOMERY, ALA.—The Montgomery Hotel Co. has 
been incorporated with a capital stock of $175,000 to 
erect 6-sto:y hoiel having 150 rooms, and to operate 
laundry and ice plant in connection with hotel. Simon 
Gassenhe'mer, Pres.; B. J. Baldwin, Vice-Pres.; C. A. 
Lanier, Secy. 

FORT ST. PHILIP, LA.—Appropriations have been 
made for new buildings for one company of coast artillery. 
$56,000. 

NEW ORLEANS, LA.—A bill providing for an addi- 
tional appropriation of $600,000 for building proposed 
couit house, increas'ng amount to $1,000,000, will be 
considered by Legislature. Bernard McCloskey, Pres. 
Court House Com. 

It is reported that bids for city hall annex will be re- 
advertised. 


AGRICULTURAL COLLEGE, MISS.—Bids are asked un- 
til June 27 for construction of a brick engineering build- 
ing; also for other buildings at Mississippi Agricultural 
and Mechanical College. R. H. Hunt, Chattanooga, Tenn., 
R. C. King, Secy. 


COLUMBIA, TENN.—Bids are being taken on a $100,- 
000 fireproof, brick and stone court house. Carpenter & 
Blair, 571 Fifth Ave., New York, are Archs. E. 
Thatcher is Chn. Bldg. Com. 


HOPKINSVILLE, KY.—Contract for new jail hag been 
awarded to the Pauly Jail Building Co., of St. Louis, at 
$18,497. 

LEXINGTON, KY.—Bids are asked until June 23 for 
the erection of an 8-story office building. Richards, Mc- 
Carty & Bulford, Columbus, O., are Archs. J. W. Stoll, 
Cashier, Lex'ngton City National Bank. 


CINCINNATI, 0.—Bids are asked by the Board of Trus- 
tees of the Public Library for the erection of a Carnegie 
branch library building at Kemper Lane and Locurt St. 
James W.. McLaughlin, Arch., 409-410 Johnston Build- 
ing. Bids will be received for this work as a whole or 
for any part of same, divided as follows: (1) excavation 
and limestone masonry; (2) brick work; (3) dressed stone 
work; (4) galvanized iron, tin and roofing; (5) plastering; 
(6) painting and glazing; (7) plumbing and ga» fitting; 
(8) electric wiring; (9) marble work and tiling; (10) car- 
penter work and hardware. Separate bids are especially 
requested for the following branches of the work: a. All 
the work embraced in the above ten items; b, iron beams 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired. 


and columns—iron work generally; c, cement work; @ 
heating. 

_The Bodmann estate will build a $100,000 building, 
87 x 112 ft., on Eighth St. Boll & Taylor, Archs. 

CLEVELAND, O.—Bids are asked by Starr Cadwalla- 
der, school director, Rose building, until June 20, for the 
erection of an addition to Quincy school. 

COLUMBUS, O.—Bids are asked by Columbus Savings 
and Trust Co., Outlook Bidg., until June 25 for erecting 
al or any part of a 12-story building, 62 x 188 ft., at 
Long and High Sts. 

INDIANAPOLIS, IND.—Appropriation for various build- 
ings at post here amounts to $523,000. 

RICHMOND, IND.—Bids are asked until June 21 by 
Trustees, Reid Memorial Hospital, erecting a hospital 
building. Jno. A. Hasecoster, Arch. Geo. H. Eggemeyer, 
Chn. Bidg. Com. 

CHICAGO, ILL.—It is reported that Maurice L. Roth- 
schild, of Palace Clothing Co., St. Paul, Minn., will erect 
a 12-story building on Jackson and State Sts. Cost, $400, - 
000 to $500,000. 

DANVILLE, ILL.—U. E. Garrett, Arch., 112 North Ver- 
million St., is preparing plans for a 2-story addition, 
64 x 160 ft., to city hospital. Brick and limestone, iron 
and steel work, concrete floors. Cost, $50,000. Bids will 
be received about July 10, it is reported. 

FREEPORT, ILL.—Bids are asked until June 25 by 
the Building Committee, Freeport Consistory, R. D. 
Kuehner, Chn., for construction of a Masonic temple 

ROCKFORD, ILL.—Lowest bidder for new city hall 
contract was Pierce Bros., at $8,976. 

MANITOWOC, WIS.—Plans will be prepared for county 
court-house. Cost, $150,000. 

FORT DES MOINES, IA.—Appropriation has been made 
for building at this post, amounting to $251,000. 

MT. VERNON, IA.—Elwood Macy, Mayor, writes us that 
$50,000 will be expended on the construction of a library 
building, and bids are now being received. E. B. Miller 
is in charge. 

DULUTH, MINN.—Chas. A. Bronson, Clk. Bd. of Edu- 
cation, writes us that $125,000 bond issue will be sub- 
mitted to voters at election on July 16. Only preliminary 
steps have been taken. 

ST. PAUL, MINN.—$50,000 will be raised for a Salva- 
tion Army rescue home. Capt. John Martin, of Minneap- 
olis, is said to be interested. 

TWO HARBORS, MINN.—James A. McLeod, Arch., St. 
Paul, Minn., has been commissioned to prepare plans for 
$45,000 court house. 

FORT LEAVENWORTH, KAN.—Appropriation of $137,- 
000 has been made for converting storehouse to college 
building, six sets of officers’ quarters, quartermaster's 
stable, shops, corral, etc., shelter for signal corps trains, 
ete. 

NEBRASKA CITY, NEB.—Bids are asked until July 8 
by the Board of County Commissioners, Otoe County, for 
the erection of a boiler house and heating plant, also new 
plumbing fixtures and other work to be installed in court 
house building. Chas. H. Busch, Clk. 

FORT MEADE, 8S. DAK.—$117,000 has been appro- 
priated for barracks and buildings at this place. 

CHICKASHA, IND. T.—R. N. Murphy, Mayor, writes 
us that a library building will be constructed; est. cost, 
$10,000. 

FT. D. A. RUSSELL, WYO.—$284,000 has been appro- 
priated for barracks, etc., at this post. 

KANSAS CITY, MO.—Plans for a $225,000 city hospi- 
tal are under consideration. Fred. C. Gunn is Arch. 


ST. "JOSEPH, MO.—Bids are asked until July 14 for 
construction (including plumbing, heating apparatus, elec- 
tric wiring and conduits) of post office extenson. James 
Knox Taylor, Supervising Arch., Treasury Dept., Wash- 
ington, D. C. Bids are readvertised. 

HAMBURG, ARK.—Bids are asked until July 15 for 
buildire a 2-story brick court house. Frank W. Gibb, 
Arch., Litt'e Rock, Ark. T. M. Hooker, Chn.; W. F. Mc- 
Comb, Secy. 

HOT SPRINGS, ARK.—Chicago reports state that Z. T. 
Davis, 79 Dearborn St., that city, is preparing plans for a 
grandstand 120 x 3%) ft., frame and steel, with concrete 
foundations, to be constructed at proposed race-track here. 
Stard will be enclosed in plate glass and heated by steam. 
Seating capacity, 4,000. The paddock will be of frame, 
steel and concrete, two stories, 75 x 185 ft. Club house, 
two stories, 60 x 100 ft., of steel frame and concrete, 
steam heat and electric lights; 30 stables, 40 x 200 ft., to 
be built of frame; kitchen and 12 cottages, 4 rooms and 
bath each. The entire plant will be steam heated and 
electric lighted. Bids are being received. 

DALLAS, TEX.—An annex will be built to the Oriental 
Hotel. Cost, $50,000. S. E. McIlhenny is Mgr. 

FORT SAM HOUSTON, TEX.—Appropriet'on has been 
approved for one 8-set bachelor officers’ quarters and two 
sets of field officers’ quarters, $52,500. 

HOUSTON, TEX.—The Oak Lawn Improvement Co. 
has been organized here with a capital stock of $40,000 
for the purpose of doing a general building business. C. 
H. Miller is one of the incorporators. 

FORT CASEY, WASH.—Quarters for three officers and 
one barrack have been approved. Appropriation $53,000. 

FORT WALLA WALLA, WASH.—$90,000 has been ap- 
propriated for two double barracks. 

FORT WORDEN, WASH.—$130,100 has been appro- 
priated for barracks, etc., at this post. 

SEATTLE, WASH.—Plans are being prepared for a 
$100,000 building to be erected by the Northern Pacific 
Ry. Co., covering the entire block between Post St., Wes- 
tern Ave.,, Madison and Spring Sts. 

LA GRANDE, ORE.—Bids are asked until June 22 for 
construction of a city hall building (not including founda- 
tion). J. L. Slater, Arch.; Chester P. Nowlin, Recorder. 

LOS ANGELES, CAL.—A 12-story steel building will be 
erected at Third St. and Broadway, to cost $2,000 000. 
The property is owned by Frederick Rindge, City, and by 
Col. R. M. Baker, of Monrovia, Broadway epartment 
Store. Arthur Letts, owner, may be interested. 

BERKELEY, CAL.—The contract for the granite work 
on California hall has been awarded to the Raymond 
Granite Co. at $112,450. 

OAKLAND, CAL.—At a recent meeting of the Board of 
Trade’s special hotel committee, the sum of $200,000 was 
subscribed toward the project to build a $500,000 tourist 
hotel. C. H. King is Chn. 

SAN FRANCISCO, CAL.—Hermann Barth, Areh., writes 
that plans are in preparation for $400000 German Hos- 
pital. Plans will not be ready for estimates until Oc- 
tober. 
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NOGALES, ARIZ.—Press reports state that fire has de- 
stroyed the Federal custom house here, as well as the 
Southern Pacific and the Sonora Railroad stations. Total 
loss estimated at $100,000. 

BOISE BARRACKS, IDAHO.—$248,750 will be available 
for building here. Appropriation has been approved. 

WINNIPEG, MAN.—The Manitoba Construction Co. has 
the contract to erect the Canadian Pacific Ry. Co.'s 
freight sheds and offices here.. Cost, $200,000. The com- 
pany has also changed the plans for the passenger sta- 
tion and hotel to make it thoroughly fireproof. This wil 
increase the cost by $200,000. 

Plans have been prepared by Chief Architect Ewart, 
Dept. Pub, Wks., for a new $150,000 immigration build- 
ing here. 

MONCTON, N, B.—H. Arthur Peters is promoting a 
project to bulld a hotel, opera house, stores, etc. Cost, 
$100,000, wi 


WATER SUPPLY AND IRRIGATION. 


BRUNSWICK, ME.—Trustees Topsham and Brunswick 
Water District are stated to have let contract to B. F. 
Smith, Boston, Mass., for new system. It is to be driven 
system, with two pumps of 2,000,000 gallong and 1,500,- 
000 gallons capacity. 

GREENFIELD, MASS.—C. J. Day, Chn. Com., writes 
that plans and specifications are being prepared for new 
dam which it is proposed to build this season. A. 
Ellsworth, Holyoke, Mass., is Des. Engr. 

UXBRIDGB, MASS.—Investigations are under way look- 
Ing to securing water supply for this place. A. R. Taft is 
on Com. 

TERRYVILLE, CONN.—Contract for constructing res- 
erveir for Terryville Water Co. has been let to Vito Man- 
sieda, Meriden, Conn. . Work calls for excavation and re- 
moval of 7,310 cu. yds. earthwork, and for riprapping 1,- 
660 ft. of embankment. 

NEW YORK, N. Y.—John T. Oakley, Comr. Water Sup- 
ply, Gas and Electricity, has sent to Board of Estimate 
plans for salt water pumping stations at Willoughby and 
St. Edward's Sts. and at Joralemon and Furman Sts., in 
the Borough of Brooklyn. As soon as the plans are ap- 
proved by the Board of Estimate bids for the work will 
be invited. Plans for the Coney Island station will be 
ready in a few days. 

ROCHESTER, N. Y.—Rochester & Lake Ontario Wa- 
ter Co. ts said to contemplate submission of propositions 
for furnishing water supply to several villages on the 
line of R. W. & O. R. R., east and west of Charlotte. 


ROCHESTER, N. Y.—F. P. Stearns, Ch. Engr., Met- 
ropolitan Sewerage and Water Board, Boston, Mass., is 
stated to have been secured as Consult. Engr., for con- 
struction of proposed new 100,000,000 gallon reservoir in 
this city. Edwin A. Fisher is Cy. Engr., and prepared 
the plans. 

SENECA FALLS, N. Y.—President Isenman has been 
authorized to appoint committee to investigate matter of 
building municipal water-works. 

YONKERS, N. Y.—Bids are asked by the Board of 
Water Commissioners, Manor Hall, until July 7 for fur- 
nishing 500 lengths of 6-in. pipe, at 400 Ibs. per length 
of 12 ft. John C, Shotts, Pres.; A. W. Kingsbury, Clk. 
(Advertised Engineering News.) 

BORDENTOWN, N. J.—Ordinance has been before 
council to borrow $55,000 for erecting new water plant. 
c. Cc. Vermuee, Consult. Engr., 203 Broadway, New 
York, has reported that 300,000 gallons daily could be 
procured at Asay's Springs. 


LONG BRANCH, N, J.—Efforts are. being made to ob- 
tain franchise from Ocean Township Committee for right 
to run water mains in West Allenhurst. 


ATLANTIC CITY, N. J.—Water Department has asked 
appropriations for the following work: 9,000 ft. 8, 10 and 
12-in. water main for Atlantic Ave.; $100,000 for 12,000 ft. 
8 and 10-in. high pressure fire mains; $225,000 for two 
concrete reservoirs; and 3,600 ft. 30-in. main. Kenneth 
Allen is Engr., and Supt., Water Department. 


BURLINGTON, N. J.—Reported that sinking of arte- 
sian wells for water supply for this place is to be aban- 
doned and filtration of river water taken up instead. Geo. 
A. Allinson is Mayor. 

ERIE, PA.—Plans and specifications for furnishing and 
laying submerged intake water pipe far this city are on 
file at office of Engineering News, 220 Broadway, New 
York. Bids are asked until June 30, as stated in Engi- 
neering News of June 9. 


HOMESTEAD, PA.—We are informed that the Borough 
Council has ordered plans drawn and will advertise for 
bids for drilling from ten to sixteen wells of about 12-in. 
diameter for a water supply. Bids will probably be 
taken separately for drilling, and for pipes, vacuum 
pumps, valves, etc. A test well has been driven and a 
good quality of cool, clear water hag been found. The 
wells will be located on the river bank on land from 2) 
to 25 ft. above the elevation of low water. They will 
be drilled through-about 15 ft. of gravel and sand to 
bedrock at a depth of about 50 ft. The well system is 


designed to take the place of an intake pipe which be-- 


comes clogged at times of high water. Edwin B. Lyon is 
Supt. Pub, Wks., and A. H. Trautman is Boro. Engr. 


PITTSBURG, PA.—B. C. Hovis, S. J. Goodwin, M. J. 
Eakin, D. B. Ladwick and Herbert Hunt of the Ameri- 
can Water-Works & Guarantee Co., have applied for 
charters for five water companies and propose to install 
complete systems in Jefferson, Snowden, Collier, Upper 
St. Clair and Bethel Townships, the supply to be ob- 
tained from Brinks River or the Monongahela River. 

PITTSBURG, PA.—It is probable that contracts for con- 
struction of city filtration plant will be let and construc- 
t'on work begun by Sept. 1. Bond election to secure funds 
for the work is to be held July 12. 

Resolutions have been before Council contemp‘at'ng 
immediate institution of necessary legal steps to acquare 
p'ant of Monongahela Water Co. W. B. Hays is Mayor. 


PHOENIXVILLE, PA.—Bids are asked by the Water 
Committee until June 22 for the complete installation of a 
3,000,000-gallon pumping engine. B. H. Williams, Supt. 
(Advertised Engineering News.) 

LEWES, DEL.—Wm. A. Russell has contract for ex- 
tending water system along the beach for $3,211. 

MANCHESTER, VA.—Water Commissfoners re- 
ported to be considering proposition from New Yerk par- 
ties for putting in new water-works to cost $40,000. 

MOUNDSVILLE, W. VA.—Clark Water Co. of this city 
has been chartered with $25,000 capital to put in water- 
works for supplying Glendale. T. Lee Clark, Allegheny, 
Pa., and Frank Hetzer, Moundsville, are interested. 

CARROLLTON, GA.—City _votes to issue $45,000 of 
bonds for water-works, sewerage and electric lights. Sur- 
veys are to be made at once. 


BATESBURG, S. C.—At a recent election it was de- 
cided to bond the town for $20,000 to build water-works 
and electric light plant. W. H. Timmerman is one of the 
commissioners in charge. 

BISHOPVILLE, S. C.—Town voted at recent election 
to bond for $20,000 for the construction of a water-works 
system; supply to be obtained from artesian wells. 


BIRMINGHAM, ALA.—P. Byrne. Consult. Engr., Bir- 
mingham, is preparing plans for extension of the Besse- 
mer water-works (owned by the Bessemer Water- 
Works Co.), est. cost of proposed improvements is $60,- 
000; source of supply is Hawkins Springs. Work will 
consist of a power and pumping station at the spring: 
two pumps having a capacity of 1,500,000 gallons each, to 
be set at present; 11,137 ft. of 16-in. pipe to a 5,000,000 
gallon reservoir, 208 ft. above the spring; 17,888 ft. of 
14-in. pipe from the reservoir to Bessemer; there will also 
be extensions made to street maing and additional fire 
hydrants placed. Contract will be made for the material 
as above designated, and Water-Works Co. will do the 
construction work. 


LAKE PROVIDENCE, LA.—Town may issue $25,000 of 


bonds to build water-works and electric light plants. J.° 


W. Pittman was Secy. Com. 


WHITECASTLE, LA.—Contract for building steel water 

tower has been let to American Bridge Co., Chicago, Ill., 
for $2,800. 
_ BRISTOL, TENN.—J. W. Lockhard, Hydr. Engr., hae 
reported to the Councils of Bristol, Va., and Tenn., re- 
garding water supply from White Top Mountain, 27 miles 
distant. He estimates the cost at more than $500,000. 


SPRINGFIELD, TENN.—City Councilmen Bell, Henry 
and Matthews have been appointed a committee upon con- 
struction of the water-works and electric light plant and 
will proceed at once to employ an engineer and make 
contracts for the early construction of the plants. 

LEXINGTON, KY.—Local water-works company, ar- 
cording to reports, has issued mortgage for $600,000, 
$175,000 of which will be used for new machinery, mains 
and other improvements. 

TAYLORSVILLE, KY.—Alfred Walker & Co., Engr-., 
Louisville, Ky., will, it is stated, make propositions to 
the town for erecting water-works. 


ALLIANCE, 0.—Board Public Service has directed that 
its engineer secure estimates for obtaining better water 
supply for city. 

Council has passed ordinance appropriating $4,000 for 
extension of water mains. 

AKRON, O.—Local reports state that Board Public 
Service is to take steps to compel Akron Water-Works 
Co. to furnish adequate supply of pure water. 

CINCINNATI, O.—Blue prints of water pipe and special 
castings to be furnished this city are on file at office of 
Engineering News, 220 Broadway, New York. Bids are 
asked until July 1, as advertised in Engineering News. 


CROOKSVILLE, 0.—Board of Trade is collecting funds 
for erection of water-works to cost about $35,000. 


MARIETTA, O.—Board Public Service received follow- 
ing bids May 31 for filter plant and pumping engine: 
Fitration plant—Pittsburg Filtration Co., complete plant, 

39,086 and $59,686; Norwood Engineering Co., $68,935 
to $74,375; New York Continental Jewell Filtration Co., 
$74,500, deduct $14,000 if pumps are purchased from an- 
other concern; Standard Filter Co., $51,586 to $69,086. 
Pumping engine—William Tod Co., $12,500 and $15,000; 
Builders Iron & Foundry Co., $11,975 and $14,000; Laid- 
law, Dunn Gordon Co., $14,500; Snow Steam Pump Works, 
$16,850. 

ELKHART, IND.—The Elkhart Water Co. is preparing 
to put an 18-in. water pipe across the Lake Shore to the 
south side, 

JEFFERSONVILLE, IND.—Jeffersonville Water Sup- 
ply Co., M. D. Allen, Supt., is reported to be considering 
the erection of either a filter plant or a new pumping 
station to cost $20,000. 


INDIANAPOLIS, IND.—Council has tabled ordinance 
providing $€0,000 bond issue for water main work in con- 
nection with grade crossing improvement. 

GRAND RAPIDS, MIGH.—Board Public Works is con- 
sidering resolution calling for installation of meters by 
city on all water services, permits for which were issued 
after June 1. 

HOLLAND, MICH.—City will extend its water mains at 
a cost of $7,000. 

HOUGHTON, MICH.—G. L. Clausen, Consult. Eng:., 
has present preliminary statement for proposed village 
gravity water system. A 9,000,000 gallon reservoir and 
22,000 ft. 10-in. pipe line is projected. 

PORTLAND, MICH.—Asa Newman writes us that about 
$1,000 will be expended on extensions. 


WHITEHALL, MICH.—Village voted June 13 on $4,500 
bond issue for water-works and electric plant improve- 
ments. 

CLARE, MICH.—A. J. Lacy, Mayor, writes us that the 
contract for constructing a water-works system will be 
let about Sept. 1; est. cost, $18,000. L. E. Davy, Pies. 
Bd. Pub. Wks.; Riggs & Sherman, Engrs., Toledo, O. 

RICHMOND, MICH.—Dr. J. Black writes us that a new 
12-in. well, with caging, screen, etc., is contemplated. 


THREBD RIVERS, MICH.—The Mayor writes us that 
2.000 ft. of 4-in. water main will be laid. Jas. E. Bunn, 
Cy. Clk., has charge of calling for bids. 


CORUNNA, MICH.—Contract for elevated tank system 
of water-works for this place, to cost $27,000, is stated to 
have been let to M..Walker & Co., Fenton, Mich. 

DETROIT, MICH.-Bids are asked by Water Commis- 
sioners, Benj. F. Guiney, Secy., until July 6 for pur- 
chace of $100,000 water bonds. 


MARQUETTE, MICH.—Mayor W. H. Greene writes that 
extension of water pipe is being agitated. Nothing defi- 
nite has been done yet. Pipe would be extended about 
2,000 ft. and would cost $15,000 to $20,000. 


NORTH CHICAGO, ILL.—Bids are asked by W. A. 
Schurann, Village Clk., until June 3 for laying about 
3.020 {t. 6 in. water main and placing hydrants and valves. 


EAST ST. LOUIS, ILL.—Council has passed ordinance 
granting City Water Co. right to extend its water mains. 


Write our advertisers when you intend 
to buy your supplies and machinery for 
improvements, or for carrying out 
gour contracts. If you do not find 
what gou want_in our advertising ges 
write us for list of firms, and we will put 
gou in communication with them at once. 


WATERLOO, IA.—C. J. Wilson Cy. E 
that the water-works will be 
and a fire station. 

WILLIAMSBURG, IA.—T. T. Osborn ror 

a to t 
about e water system. Py 


HOUSTON, MINN.—Contract for construct 


works has been let to Nationa ber 

Bend, Ind., for $6,000. 
LA CROSSE, WIS.—Council is con 

tering plant to cost about $125,000. 
MILWAUKEE, WIS.—Village Board Jest 

made contract with Chas. J. Poetsch, She S bas 

pare plans for water system to connect wit, 


waukee system. 


PIPESTONE, MINN.—Bids are ask ( 
Acting Comr. Indian Affairs, Washingten 
tune 23 for material and labor for stone pu 
complete, with hot water feed heater, pump», 


connections, etc., for water plant for Pipeston: a 
DULUTH, MINN.—City Engineer McGilyray 
pared plans and estimates for 
Duluth, est. cost of which is $20,000. Went 

HANCOCK, MINN.—Bids are asked b 
Village Recdr., until June 24 for Foo al Bane 
water-works construction bonds. 
ST. PAUL, MINN. —County Commiesi 
contract to E. E. Johnson, White Bear, Minn. ry, 
plant at one of the four tis 
ear. 
r e other pumping plants are to ured 
ELDORADO, KAN.—N. J. Holdermen, M 
the water-works system may perc! ed 
ew system constructed with ony ae 
Austin is Cy. Engr. 
GRAND ISLAND, NEB.—Bids are asked by C . 
ceil until July 6 for furnishing 
pump. Ed. Hooper, Cy. Clik a 


CHICKASHA, IND. TER.—R. N. Murphy, Mayo; 


us that a new water-works pla oe 
cost, $15,000 plant will be constructed: oe 
KALISPELL, MONT.—F. L. Gray, Secy. Deser: i 
gating Co., writes that contract for Senstructine the _ 
ervoir and seven miles of ditch was awarded to H 7 
Halverson of Cut Bank, Mont., on May 20, 1904 
BELGRADE, MONT.—Town water system is dis ussed, 


RUSSELLVILLE, ARK.—A system of water-works wi) 
probably be established here. La 
and T. M. Oats, Chn. Com. Mapes 
: NASHVILLE, ARK.—City votes to issue bonds fo; erec- 
tton of municipal water and light plant. 


EL PASO, TEX.—Pennsylvania capitalists are stat 


have organized $2,000,000 company to sup r wae 

A ply water ¢ e 
city. The water will be pumped from the aterGew as 
tre Mimbres River into a natural reservoir on the Florida 


ran. south Pasay | aoe will be piped for almost 10) 
iles to reservoirs at aso. Prelimi yeys hay 
reliminary surveys have 
ABERDEEN, WASH.—City Clerk is reported to be call- 
ing for bids for compound duplex condensing tage 
3,000,000 gallons capacity, and for between 3,000 and 4.009 
ft. of 12-in. pipe. } ; 
FORT CASEY, WASH.—Four large wells are to be < 
= 100,000-gallon steel tank and trestle erected a tbs 
000 ne to reports. Entire cost is to be about 
SEATTLE, WASH.—Contract for constructing water 
main in Howe St. has been let to Stewart & Goelz for 
$14,541, 
WALLA WALLA, WASH.—The City Council, according 
to reports, will buy 7,000 ft. of water pipe to replace some 
mains on the business streets. Pipe and labor will cost 


WASHTUCNA, WASH.—Washtucna Land Co.’s addition 
is to be provided with city water; small reservoir wil! be 
built and Pipe line will be run across the town to the 
highest point that can be reached by gravity pressure in 
the addition. Reservoir of 60,000 gallons capacity will 
be constructed and mains laid on principal streets. 

MILTON, ORE.—Jos. F. McNaught. Seattle, Wash, 
and Geo. 8S. Rankin, North Yakima, Wagh., are promoting 
project to irrigate 14,000 acres of land in Umatilla County 
Water from the Umatilla River will be used. 

MYRTLE POINT, ORE.—Bids are asked by S. D. Pul- 
ford, Cy. Recdr., until June 25 for purchase of $20,(0) 
0; water bonds. 

SHERIDAN, ORE.—Bids are asked until July 5 for fur- 
nishing following quantity of steel, iron or wood water 
pice: 300 ft. 10-in., 300 ft. 9-in., 300 ft. 8-in.. 500 ft 
i-in. 1,500 ft. 6-in.. 3.000 ft. 4-in. serewed galvanized, 
3,000 {t. 3-"n. screwed galvanized pipe. Bids are asked 
s'so for construction and completion of a reservoir and 
for laying water pipes. J. W. Bones, Cy. Recdr. 

SALEM, ORE.—Local reports state that Klamath Canal 
Cc. recently incorporated with $1,000,000 capital, pro- 
poses to reclaim 200,000 acres of arid land in Klamath 
Valley by draining water from Upper Klamath Leke. 
Chas. N. Hawkins is Pres. 

ONTARIO, ORE.—Slick Bros., Salt Lake City, Utah, 
are reported to be contractors for proposed 150,())-acre 
land reclamation project near here of the Malheur Pow'r 
& Irrigation Co. Est. cost of work is stated to be 
$5,000,000. 

ANAHEIM, CAL.—Project to establish a water system in 
Buena Park County by putting down a number of wells to 
be pumped by electric power has been revided. Proposition 
is to install series of electrical pumping plants be! ween 
West Anaheim and Buena Park; electric power to be 
furnished by the Edison Electric Co. 


EUREKA, CAL.—A. H. Denny has filed claim for 2.0)" 
ins. of water near the mouth of Bug Creek, to supply 
Eureka and vicinity with water and with electric power. 

FRESNO, CAL.—Bids are asked by W. 0. Miles, County 
Cik., until June 22 for furnishing and installing a!! ma- 
chinery and piping for a steam pumping plant for the 
rew County Hospital of Fresno County. 

LA JOLLA, CAL.—Citizens have signed resolutions to 
secure better water supply. 

LOS ANGELES, CAL.—Residents of Occidental He hts 
— securing of indepemdemt water syste: for 

at section. 


LOS ANGELES, CAL.—It is ethat residents of 


Hazard’s East Side Addition will form eiMpany to s cure 
water -system. 

OAKLAND, CAL.—The Munic!pal League, Secy. Jo!» L. 
McVey has suggested that the council investigate th: 2d- 
visability of establishing a municipal supply by p!s ing 
humerous pumping plants throughout the city. 
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\N DIEGO, CAL.—Geo. A. d’Hernecourt, “Cy. Engr., 

reparing plans and estimates for new permanent 

‘ping plant to be established upon the Septon Tract. 

RANGE, CAL—M. I. Willits, Supt. Orange City 

er-Works Co., is stated to be planning improvements 

ne system. Contract has been let to Hallstrom Well 
ving Co., of Santa Ana, Cal., to sink a well. 

\LLEJO, CAL.—Mare Island Navy Yard authorit‘es 

e requested city to furnish increased water supply. 

t of laying larger pipe from Creston to head of Green 

ey is est. at $60,000. 

ENO, NEV.—Surveys have been completed for 22-in. 
e line of Hunter Creek Water Co. to this city. 
|EBER, UTAH.—City may bond to construct water- 
rks. Jas. R. Murdock is Chn. Com. 

:T. JOHN, N. B.—Sub-Committee Water and Sewerage 
ard has recommended that bid of Singleton, Dunn & 
., Glasgow, be accepted for 67 tons 9-ft. pipe to be used 
- extension of water service. 
st. JOHN, N. B.—We are informed that no new work 
as been ordered on water system, Snow & Barbour, Con- 
ult. Engrs., Boston, Mass., having been engaged to report 
pon the condition of the works as far as water supply 
concerned. 

PORTAGE LA PRAIRIE, MAN.—We are informed that 
.pecifieations for new works for this place are being pre- 
pared by Willis Chipman, Consult. Engr., Toronto, Ont. 
Est. cost of proposed water-works and sewerage is $200,- 
ooo. F. A. Whittaker is Cy. Secy. 


SEWERAGE. 


SOUTHBRIDGE, MASS.—Geo. M. Byrne, of Boston, 
was awarded contract for sewer work, at $7,372. 

BOSTON, MASS.—Bids are asked until June 20 for 
building sewer in Rowe St., Roxbury. James Donovan, 
Supt. Sts. 

PEABODY, MASS.—Town has voted for acceptance of 
act which enables it, with Salem, to build a sewer sys- 
tem. Peabody will pay $150,000 to Salem on completion 
of work. 

BROOKLYN, N. Y.—Many resolutions have been passed 
by Local Boards providing for various sewer work in 
that borough. Resolutions will be passed upon by Board 
of Estimate, 

BUFFALO, N. Y.—Bids are asked until June 23 for 


constructing a 20, 18, 15, 12 and 10-in. tile sewer in” 


Edgewood Ave. Francis G. Ward, Comr. 

LBSTERSHIRE, N. Y.—Knight & Hopkins, Consult. 
Engrs., Rome, write us that village had plans approved by 
State Department of Health in 1903. Proposition to con- 
struct main sewers, at cost of $25,000 to $30,000, will be 
submitted to voters. 

GUTTENBERG, N. J.—Harry R. Prosser, Town Engr., 
writes that contract for building 1,575 ft. of 18-in. pipe 
sewer in Franklin Ave., was awarded at $5,736 to John 
Winterburn, of Edgewater, N. J. A sewer in Hudson 
Ave. is under consideration. 

TRENTON, N. J.—Bids are asked until June 21 for 
constructing sewers here. Harry B. Salter, Cy. Clk. 

READING, PA.—Elmer H. Beard, Cy. Engr., writes that 
bids for increasing capacity of Millmont sewage disposal 
plants were rejected. It is reported that bids are asked 
by Chas. €. Weltmer, Cy. Cik., until June 27 for repairs 
and additions to increase the capacity of the city’s sew- 
age disposal plant, at Millmont, to 6,000,000 gals. per 
24 hours. 

BIRMIYGH AM, ALA.—Bids are asked until June 30 
for corctructing about 60,000 ft. of 18 to 36-in. sewers. 
Julian Kendrick, Ch. Engr., Jefferson County Sanitary 
District. (Advertised Engineering News.) 

WESTPOINT, MISS.—B. Y. Rhodes, Mayor, writes that 
contract for 8% miles of 8, 10, 12, 15-in. sewers was 
awarded on June 7 to Sullivan & Long, Birmingham, 
Ala. A. L. Tabney, Engr., Memphis. 

NEWARK, 0O.—We are informed that the Walter P. 
Rice Engineering Co., Eygrs., 732 Society for Savings, 
Cleveland, has been awarded contract to prepare plans 
and specifications for sewer system and sewage purifica- 
tion works by Board Public Service. 

TOLEDO, 0.—F. I. Consaul, Ch. Engr., writes that Go- 
lumbus St. sewer plans have been prepared but new feg- 
islation is necessary before contract can be awarded. This 
may not be for several months. 

XENIA, O.—Bids are asked by the Board of Public Serv- 
ice, John E, Jones, Clk., until June 18 for constructing 
sewers in districts Nos, 1, 2 and 6. 

YOUNGSTOWN, O.—Bids are asked by Board of Public 
Service until June 20, for the construction of several 
sewers. G. T. Prosser, Clk. 

AKRON, O.—Plans will be prepared for a trunk sewer 
to drain South Akron. Cost, $34,057. John W. Payne, 
Cy. Engr. 672,000 Ibs. of iron pipe, at a cost of $13,440. 
including specials, will be required. There will be 2,000 
cu. yds. of grading. 

NAPPANEE, IND.—Q. T. Reinoehl, Town Clk., writes 
us that about 7,000 ft. of 24 to 30-in. sewers, with aver- 
age cut of 7 ft. will be constructed. Cost, $9,000. 

RUSHVILLE, END.—We are informed that sewers may 
be constructed, 

CLARE, MICH.—A. J. Lacy, Mayor, writes us that a 
sewer system is being planned. Riggs & Sherman, Engrs., 
Toledo, O 

LANSING, MICH.—H. A. Collar, Cy. Engr., informs us 
that Price’s Creek sewer, First Ward, is under considera- 
tion. Will be 6,320 ft. long, 24 x 36 to 48 x 72-in. brick 
sewer, with average cut of 12 ft. Cost, $27,930. Other 
sewers are in view, ranging from 20-in., to 30 x S-in. in 
Third Ward. 

PORTLAND, MICH.—Asa Newman writes us that about 
$1,000 will be expended on the extension of sewers. 

HAVANA, ILL.—Bids are asked by J. J. Donaldson, 
Chn., Com. Sts. and Sewerage, until July 2, for the con- 
struction of an outlet sewer. 


OTTAWA, ILL.—Chas. F. Wilson, Cy. Engr., writes us 


that bids are asked by Board of Local Improvements un- 
til June 28 for constructing the Chester St. sewer system, 
which includes 808 ft. of 24-in. sewer, 527 ft. of 20-in. 
sewer, 320 ft. of 18-in. sewer, 310 ft. 15-in. sewer, 4,430 
ft. 12-in. sewer, 4,000 ft. of 10-in. sewer, 1,200 ft. of 8-in. 
inlet connections, 4,204 ft. of 6-in. house connections, 31 
manholes, ten lampholes, 55 inlets, concrete retaining 
wall and 5,760 cu. yds. rock excavation. C. E. Hook 
is Pres. of Bd. 


CHICAGO, ILL.—C. D. Hill, Ch. Engr. Bd. Local Im- 
provements, informs us that bids were received on June 
for construction of about 15 miles of brick sewers, 
pumping station, engines, etc., as advertised for in En- 
gineering News. Nash Bros., 84 La Salle St., , were 
only bidders for complete work, at total of $967, All 


bids were rejected. Work will be readvertised. Payment 
for this work will be made in special assessment bonds, 
market value about $0.85 on $1.00. 

BELOIT, WIS.—Storm sewer in Fifth Ward is favored. 
Would cost $20,000 to $25,000. 

SHAWANO, WIS.—Bids are asked by M. J. Wallrich, 
Mayor, until June 23 for constructing sewers. D. EB 
Wescott is Cy. Clk.; Geo. Cadogan Morgan «is Engr., 169 
Jackson Boulevard, Chicago, Ill. 

MILWAUKEE, WIS.—Bids are asked until June 18 by 
Board of Public Works for constructing sewers. P. Paw- 
inski is Comptroller. 

CENTRALIA, IA.—Bids are asked until June 20 for 
building about ten miles of pipe sewers. N. M. Rexford 
is Mayor. Iowa Engineering Co., Weston block, Clinton, 
la., is Consult. Engr. 

CENTERVILLE, IA.—We are informed that contracts 
for area No. 2 and disposal plant was awarded to Jones 
& Roderick, Canton, S. Dak., at $15,627 and $2,500, re- 
spectively. Barris-Besley Co., Council Bluffs, la.. was 
warded contracts for areas 1 and 3, at $23,284 and $14.- 
387, respectively. Iowa Bngineering Co., Constructing 
Engrs., Clinton, Ia. (Complete list of itemized bids will 
te found under Contract Prices, elsewhere in this issue.) 

EAGLEGROVE, IA.—M. K. Donovan, Mayor, writes us 
that the contract for the construction of about 1,274 ft. 
of 8-in. sanitary sewers will be let about July 1. 

SIOUX CITY, IA.—J. M. Lewis, Cy. Engr., has plans 
for storm water sewers on the West Side. Cost, $20,000. 

WATERLOO, IA.—C. J. Wilson, Cy. Engr., writes us 
that sewers may be constructed. 7 

LAMED, KAN.—BE. E. Frizell, Mayor, writes us that 
estimates are wanted on a sewer system within 60 days. 

McPHBRSON, KAN.—The Mayor writes us that a sewer 
may be constructed in the near future. 

CHICKASHA, IND. T.—R. N. Murphy, Mayor, writes 
us that $15,000 will be expended on the construction of 
sewers. 

MARSHALL, MO.—Bids are asked until June 23 for con- 
structing a sewer. A. R. James, Cy. Clik. Approximately 
10,405 ft. of 15 to 6-in. pipe, 20 manholes, eight flush 
tanks and two lamp holes. 

OMAHA, NEB.—Bids are asked by Board of Public 
Works until June 20 for construction of several sewers. 

HOPE, ARK.—J. H. Weaver, Committeeman, informs 
us that sewer system will be installed in near future. No 
plans have yet been prepared. 

MARSHALL, TEX.—City has voted to issue $45,000 in 
bonds to complete the sewerage system now under con- 
struction. 

McKINLEY, T&X.—New Odorlecs Sewerage Co. has 
been reorganized. Preparations for installing a sewer 
system will be begun at once. M. P. Kelly, of Gaines- 
ville, is Pres. 

PULLMAN, WASH.—J. B. Hicks was awarded contract 
for sewer system, at $3,560. 

LOS ANGELES, CAL.—AIl bids for construction of the 
outfall sewer have been rejected by Council. New bids 
are asked until June 27, 

FRESNO, CAL.—Bonds for $20,000 septic tank and dis- 
posal plant were defeated at special e!ection, we are in- 
formed by J. B. Johnson, Cy. Clk. 

OAKLAND, CAL.—Bids are asked by Frank R. Thomp- 
son, Cy. Clk., until June 20 for the construction of two 
new sewers in Broadway, together with 24 manholes, six 
storm water inlets, 25 conduit pipes, 218 ‘‘Y’’ branches 
and 14 increasers, 


SONORA, CAL.—$50,000 bonds for permanent street- 


and sewer work have been voted. 


OGDEN, UTAH.—Bids probably will be calfed for im- 
mediately for the construction of 5% miles of pipe sew- 
ers. A. F. Parker, Cy. Engr. 

BOISE, IDAHO.—Bids are asked until July 14 for con- 
structing about 4,882 ft. of 3 to 4-ft. brick and concrete 
sewers, 26,428 ft. of 6 to 30-in. pipe sewer, 1,000 cu. yds. 
embankment, 87 manholes, 6 flush tanks and 5 flush 
gates. H. W. Clement, Cy, Clk. (Advertised Engineering 
News.) 

WINNIPEG, MAN.—(See Streets and Roads.) 

ST. JOHN, N. B.—Frank A. Barbour, C. E., of Snow & 
Barbour, Boston, has been engaged to prepare plans for 
improvements to the sewerage system. 

MONTREAL, QUB. —Council has under consideration 
the iceman of a sewer to the Black River. Cost, 
$88,009. 


GARBAGE DISPOSAL—STREET CLEANING 


JEWETT CITY, CONN.—Borough Street Committee, 
Messrs, Lewis, Church and Haskell have been selected to 
make arrangements for disposal of garbage. 

BUFFALO, N. Y.—Buffalo Sanitary Co. has filed pians 
for 2-story refuse destructor, to be erected near Hamburg 
St., at a cost of $25,€00. 

ATLANTIC CITY, N. J.—Suprerie Court is stated to 
have set aside contract for garbage disposal entered into 
by this city and the Atlantic Farms Co., for a term of ten 
years, on the ground that contract could not be made for 
that length of time. The company has recently completed 
its $100,000 plant. 

ALLEGHENY, PA.—Select Council has passed ordinance 
authorizing Mayor to award contract for garbage disposal 
for two years. 

WHEELING, W, VA.—Dr. A. R. Warden, of State Board 
of Health, ia reported to be agitating erection of garbage 
crematory for this city. 

TOLEDO, 0O.—Toledo Reduction & Fertilizer Co. is stated 
to have let contract for erection of its garbage reduction 
plant to G. A. Blume, Detroit, Mich. *Cost is reported to 
be about $22,000. 

GALESBURG, ILL.—Ordinance has been before Council 
- appropriate $10,000 for erection of garbage disposal 
plant. 

WILMETTE, ILL.—We are informed that $1000 will 
be expended on garbage disposal and street -cleaning, and 
contract will be awarded the latter part of June. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regafiing the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired, 


PELLA, IA.—D. T. Huber, Mayor, writes us that $1,000 
will be spent on street cleaning. I. J. Stoddard, Jr., is 
Cy. Engr. 

IOLA, KAN.—E. W. Muler, Mayor, writes us that gar- 
bage disposal is yet to be decided upon. L. P. Stover is 
Cy. Engr. f 


STREETS AND ROADS. 


MANCHESTER, MASS.—It was voted at an adjourned 
town weeting to build the extension of Norwood Ave., and 
$7,000 was appropriated for the work. 

SPRINGFIELD, MASS.—North End bridge is to be 
te a wood blocks. It will cost between $12,000 and 

5,000. 

Plans are being made for the macadamizing of Main St 
Cost, $6.000. 

FAIRFIELD, CONN.—Bids asked by the Selectmen until 
June 17 for construction of a macadam road. Plans and 
specifications on file at office of W. W. Starr, Surv., 
Bridgeport. 


ALBANY, N. Y.—Henry P. Burgard, of Buffalo, has 
teen awarded contracts for building two roads in Monroe 
County under the Good Roads law by State Engineer Van 
Alstyne. The roads and the bids submitted are: Pen- 
field road, 3.6 miles, for $27,500; Penfield road, 5.3 miles, 
for $30,500. Mosier & Summers, of Buffalo, were also 
awarded two contracts. They are: Dugway road, 33 
miles, for $31,400; Dugway road, 2.9 miles, for $13,400 

State Pngineer Van Alstyne has awarded 16 contracts 
for the improvement of public highways in several coun- 
ties of the state. The amount of road to be improved is 
about 63 miles, at an expense of about $410,000. 

BUFFALO, N. Y.—Resolution was adopted by Board of 
Aldermen to pave Atlantic Ave. with fire clay brick. 
Also Ripley Place and Bond St. with Trinidad Lake as- 
phalt. Chas. F. Susdorf, Clk. 

LONG ISLAND CITY, N. Y.—Bids asked by Jos. Cas- 
sidy, Pres. Boro. of Queens, Borough Ha!l, Fifth St. and 
Jackson Ave., until June 20 for grading, curbing and 
repairing several roadways. 

JAMESTOWN, N. Y.—Bids asked by Board Public 
Works until June 23 for paving Washington St., according 
to specifications of City Engineer. 


BROOKLYN, N. Y.—Bids asked by Martin W. Littleton, 
Pres. Boro. of Brooklyn, 15 Municipal Bldg., until June 22 
for regulating, grad. ng and curbing several streets, 

AMSTERDAM, N. Y.—Bids asked until July 5 for con- 
structing about 8,400 sq. yds. of brick block pavement 
on a 6-in. concrete foundation. F. B. Crane, Cy. Engr. 
(Advertised Engineering News.) 


ALBANY, N. Y.—Bids asked by Board of Contract and 
Supply until June 20 for grading, curbing and paving 
Lancaster St. with macadam, laying cement sidewalks 
and sodding. Also laying a plank walk on Thacher St. 
and New York Central Ave. Isidore Wachsman, Clk. 

WESTWOOD, N. J.—Bids asked until June 28 for mac- 
adamizing about 7% miles of streets. T. E. Brickell, 
Mayor; W. H. Stagg, Boro. Clk. (Advertised Engineer- 
ing News.) 

CAMDEN, N. J.—Bids asked by Stone Road Committee 
of the Board Chosen Freeholders, Jail Bldg., until July 11 
for construction of the Clementon macadam road, a dis- 
tance of about 7,410 ft. John J. Albertson, Co. Engr.; 
Irving Buck'e, Dir. (Advertised Engineering News.) 

BELLEVILLE, N. J.—Ordinances providing for the 
paving and curbing of sidewalks on Courtland and Cleve- 
land Sts. with bluestone flagging were passed by the 
Township Committee. J. J. Hannon, Township Clk. 


FREEHOLD, N. J.—Bids asked by Board Chosen Free- 
holders of the County of Monmouth, until July 13 for 
constructing about 3% miles of the Manalapan and Free- 
hold macadam road. John Guire, Dir. (Advertised, En- 
gineering News.) 

HOBOKEN, N. J.—Bids asked by Common Council! until 
June 22 for paving Sixth St. with Belgian blocks. 
Specifications on file at office of City Clerk. 

NEW BRUNSWICK, N. J.—The ordinance presented by 
Alderman Ownes to curb and pave gutter on Codwise 
Ave. was passed by Council. 


PERTH AMBOY, N. J.—A petition was received by the 
Board of Aldermen asking that a wooden block pavement 
te laid in Smith St. 

WOODSTOWN, N. J.—Bids asked until July 18 by Com- 
mittee of Board Chosen Freeholders, Salem, for build- 
ing a macadam and gravel road. John F. Ayres, Dir. 
(Advertised, Engineering News.) 


HARRISBURG, PA.—Bids asked by State Highway De- 
partment until June 30 for constructing 3,580 ft. of road 
leading from Lianerch to Cobbs Creek in Haverford and 
Upper Darby Townships, Delaware County. Jos. M 
Rogers, Clk. 

HAZELTON, PA.—An ordinance authorizing the City 
Engineer to advertise for bid for construction and repair 
of cross gutters and street crossings, was passed by 
Council, 

PHILADELPHIA, PA.—An ordinance to make Buastle- 
ten Ave. 50 ft. wide from Frankford Ave. to the line of 
the Torresdale Boulevard has been approved by City Coun- 
cils’ Survey Committee. 

Plans have been completed by City Forester Lewis for 
the improvement of Bartram’s Garden, Mifflin Square, 
Sixth and Wolf Sts.; Black Oak Park, 52d and Pine Sts., 
and Clarence H. Clark Park, 43d St. and Chester Ave. 
There has been appropriated $40,000 for the work. 

PITTSBURG, PA.—Bids asked by City Controller until 
June 20 for grading, paving and curbing with block stone 
Cobden, Cassatt, Eleanor and Sylvania Sts. and Bowery 
alley. . Plens and specifications on file at office of Ed 
M. B'ge'ow, Dir. Dept. Pub. Wks. 

SCRANTON, PA.—Bids asked by B. T. Jayne, Dir. B4. 
Pub. Wks., until June 17 for eurbing and paving with 
sheet asphalt on a concrete base Moir and Forest courts. 
Plans and specifications on file in office of Bureau of En- 
gineering. 

WASHINGTON, PA.—O. K. Taylor, Jr., Asst. Ch. Engr. 
County Roads, writes us tnat the following contracts were 
awarded for macadamizing. MHallen Construction Co., 
City, 6 miles; Hunter & Co., Wellsburg, W. Va., 7 miles; 
Zelt Bros., City, % miles. 

BALTIMORE, MD.—The Municipal Board of Estimates 
approved the ordinance authorizing the appropriation of 
$10,000 for paving of Lakewood Ave. 

WASHINGTON, D. C.—Bids asked by Commissioners 
until July 1 for paving various streets and avenues with 
block and sheet agphalt. H. B. F. Macfarland, Comr. 
(Advertised, Engineering News.) 

RICHMOND, VA.—Street Committee awarded a $30,- 
000 paving con\ract to the Washington, (D. C.) Asphalt 
Brick & Tile Co., whose bid was $2.30 sy. yd. 
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VALDOSTA, GA.—It was voted at a recent bond elec- 
tion to issue $15,000 bonds for street paving. The elec- 
tion means that Paterson, Ashley and Toombs Sts., Cen- 
tral Ave., and West Alley are to be paved with vitrified 
brick, and that about $50,000 will be spent for paving at 
once 

ST. PETERSBURG, FLA.—R. F. Bettis, Tampa, 
Fia., writes us thet bids will be asked about July 7 
for 8,000 sq. yds. of vitrified brick paving and 2,500 
lin. ft. granite curbing on sand foundation. Mr. Bettis is 
Engr. 

SHRBEVEPORT, LA.—Bids asked until June 20 for pav- 
ing several streets. C. G. Rives, Comptroller. 


NEW ORLEANS, LA.—Bids asked by V. Tujaque, 
Comptroller, until June 20 for paving Carondelet and Oc- 
tavia Sts. with asphalt. Plans and specifications on file 
at office of City Engineer. 

ALLIANCE, 0O.—Council has adopted a resolution to 
construct a sidewalk on Columbia St. 

ASHLAND, O.—The Council has been petitioned to pave 
Sandusky 

BARBERTON, O.—A petition for a stone sidewalk on 
Seventh St. has been presented to Council. 

CELINA, O.--Engineer Chas, M. Smith is preparing 
plans and specifications for the paving on Main St. 

CINCINNATI, O.—Bids asked by Clerk of Board of Ed- 
ucation until June 27 for building a retaining wall and 
laying a cement sidewalk on Hansion Place, at the Whit- 
tier school house, Price Hill. Plans and specifications on 
file at office of Superintendent. 

The Council has adopted resolutions to sewer Columbia 
Ave. and curb and macadamize roadway. 


CLEVELAND, O.—~A resolution to curb and pave Euclid 
Ave. with bitulithic pavement was adopted by Council. 

DELAWARE, O.—Council hag adopted a resolution to 
pave Sandusky St. with brick. 

EAST PALESTINE, O.—Council has been petitioned for 
the paving of Main St. 


FINDLAY, O.—C. H. Burchinal, of Toledo, has the 
contract for paving West Sandusky St. with Lake asphalt 
block for $23,800, and C. H. Hall & Son, City, will pave 
West Front St. for $16,007. 

FREMONT, O.—Mayor Engler has signed both resolu- 
tions passed by Council for improving west State St. with 
sewer and paving. 

HAMILTON, 0.—Bids asked by Board Public Service 
until June 27 for paving of several streets with asphalt 
or vitrified brick. John B, Connaughton, Clk. 

HAMILTON, O.—Plans, profiles and estimates for pav- 
ing (a) Dayton St. and (b) Seventh St, have been pre- 
pared. G. A. L. Dillon, Cy. Engr. The estimates are ag 
follows: Sheet or block asphalt, (a) $50,875, (b) $21,142; 
sheet or block asphalt, (a) $48,037, (b) $18,890; vitrifiel 
brick, (a) $44,365, (b) $12,622; macadam, (a) $30,835, (b) 
$12,452; macadam, (a) $28,340, (b) $11,712. 

MANSFIELD, O.—Board Public Service awarded the fol- 
lowing contracts: She:man Ave., Geo. B. Herring & Son, 
$)0,776; East Second St., Gandert Bros., $20,471; Clair- 
mont Ave., Peter Straub, $1,836. Sidewalks, flagstone, 
Bowman S8t., C. J. Schnug, $2,892; Lily St., C. J. Schnug, 
$1,407; Franklin Ave., C. J. Schnug, $765; Flint St., John 
Drumheller, $704. 

NAPOLEON, 0O.—Bids asked by T. J. Beck, County 
Audr., until June 28 for construction of road improvements 
in accordance with plans and specifications on file at of- 
fice of Auditor. 


PORTSMOUTH, O.—Kelly Bros. write us that they were 
awarded a contract fdr 28,000 yds, paving on concrete 
foundation and pitch filler. 


SPRINGFIELD, O.—The following were the lowest bids 
received by Board Public Service for paving (a) Locust, 
(b) Lagonda and (c) Highland Aves: (a) Cleveland Trini- 
dad Paving Co., Malvern brick, $4,220; (b) Cleve'and 
Trinidad Paving Co., Malvern brick, $73,559; (c) W. F. 
Payne, macadam, $4,867. 

HILYRIA, O.—Bids asked by Board Public Service, And- 
wur Block, until June 27 for construction of either a 
brick, asphalt or macadam pavement on Middle Ave. Rose 
Moriarty, Clik. (Advertised Engineering News.) 


TOLEDO, O.—Bids asked by Board Public Service until 
June 21 for grading, curbing and paving Fifth St. with 
vitrified or asphalt blocks on concrete or sand foundation; 
also grading and repairing on 18th St. 

STEUBENVILLE, .).—Bids asked by Board Public Serv- 
ice uniil July 1 for grading and paving Kilgore St. with 
hard burned ire brick. T. W. Vance, Clk. 

TOLEDO, O.- Tre Board Public Service let the con- 
tract for paving Noble St. to Wm. J. McMahon. The 
street is to be paved with Metropolitan blocks, and Berea 
curb on a concrete foundation, the price being $9,180. 

TOLEDO, O.—Bids asked by Board Public Service until 
July 7 for paving Bancroft and Superior Sts. Harry 
Jones, Secy. 


WARREN, O.—Council is considering the paving of 
South Todd Ave. 


YOUNGSTOWN, O.—Bids asked by Board Public Serv- 
ice until June 20 for paving Himrod Ave. Plans ani 
specificat’ons on file at office of City Civil Engineer. G. 
T. Prosser, Clk. | 


INDIANAPOLIS, IND.—Bids asked by Board Public 
Service until June 27 for grading and paving with brick 
the roadway of first alley east of Delaware St. 

Board Public Works is preparing to advertige for bids 
for the paving of Roosevelt Ave. with Warren bitulithic 
pavement, 


TERRE HAUTE, IND.—Board Public Works June 6 
opened bids for the paving of Gilbert Ave. with vitrified 
Bids received are as follows: Patrick O'Leary, 
J. E. Voorhees & Son, $2,049; Roberts & Co., 
Kinser Bros., $2,330; Foulkes, Forbes & Co., 


BAY CITY, MICH.—Bids asked by Board Public Works 
until June 20 for grading and paving Washington Ave. 
with vitrified brick. T. W. Moore, Secy. 

CHARLOTTE, MICH.—Geo. H. Kneal, of Lansing, has 
been awarded a $17,000 paving contract here. 

DETROIT, MICH.—The Cleveland Trinidad Paving Co. 
was awarded contracts sheet asphalt paving aggregating 
$40,073; W. E. Lennane, brick, $65,123. 

LAPEER, MICH.—Bids asked until June 18 for con- 
struction of about 15,000 sq. yds. of brick pavement on 
Nerpessing St. and Franklin Ave. Wm. R. Ryan, C. E., 
Port Huron; H. L. Strong, Cy. Clk. (Advertised, Engi- 
neering News.) 

PORTLAND, MICH.—Asa Newman writes us that §$1,- 
100 will be expended for grading. 


THREE RIVERS, MICH.—Arthur W. Scidmore, Mayor, 
writes us that 1,000 ft. of crushed stone is needed. S. 8. 
Reed is Cy. Engr. 


LINCOLN, ILL.—Survey has been started for the pro- 
posed paving of Citizens Ave. 


WILMETTE, ILL. —We are informed that about $9,481 
will be expended for construction of brick pavement. 
Contract will be awarded the latter part of June. E. P. 
Dunshee is Supt. Pub. Wks. 


PECATONICA, ILL.—A. J. Atwood, Mayor, writes us 
that the contract for constructing 30 blocks of sidewalks 
has been let. 

URBANA, ILL.—Bids asked by John A. Glover, Pres. 
Bd. Local Imp., until June 22 for grading, curbing and 
paving South Market St. with brick. 

MILWAUKEE, WIS.—Bid» asked until June 18 for grad- 
ing and paving a number of streets with asphalt and 
brick. 

ASHLAND, WIS.—The bids for the macadamizing of 
Third St. and the portion of Second St. were opened May 
24 at the City Clerk's office. There was only one bidder, 
T. J. McGrath of Green Bay, and he was awarded the 
contract. There were four contracts let for macadam and 
the amount of the bid is about $64,000 for the four con- 
tracts. 

WATERLOO, 1A.—C. J. Wilson, Cy. EXngr., writes us 
that 20 blocks of brick pavement will be constructed. 

ST. PAUL, MINN.—Board Public Works reported favor- 
ably on the proposed widening of Pascal Ave. 

WICHITA, KAN.—Bids asked by Board of Education 
until June 20 for constructing 200 lin. ft. curbing on 
Mathewson Ave. in front of Washington School. C. 8. 
Caldwell, Secy. 

OXFORD, KAN.—B. F. Kelsey writes us that concrete 
sidewalks will be constructed in a small way. 

NORTON, KAN.—B. Hinsdel, Mayor, writes us that 
brick sidewalks will be constructed. 

LAWRENCE, KAN.—Bids asked until July 4 for fur- 
nishing material and labor necessary to construct 27,000 
sq. yds. of brick pavement. Samuel P. Moore, Cy. Clk. 
(Advertised Engineering News.) 

LINCOLN, NEB.—Hugh Murphy, of Omaha, was award- 
ed a contract by City Council for paving estimated at 
$180,000. 

ST. JOSEPH, MO.—Ordinances to pave and resurface 
several streets were passed by the Council. 

ST. LOUIS, MO.—Bids asked by Board Public Improve- 
ments, 300 New City Hall, until June 21 for reconstruct- 
ing several streets. Waller Edwards, Secy. 

Bids asked until June 24 for paving several streets with 
macadam and asphalt. 

OKLAHOMA CITY, OKLA.—Bids asked by T. A. Blaise, 
Cy. Clk., until June % for paving several streets. 

SEATTLE, WASH.—The City Council have passed an 
ordinan‘e authorizing the Mayor to issue bonds for the 
improven.ent of Rainer Ave. 

DALLAS, ORE.—The County Court awarded contract 
for construction of the cement sidewalk around the court 
house square to C. A. Lawrenson, City, for $2,295. 

PORTLAND, ORE.—The Warren Construction Co. has 
been awarded contracts for paving amounting to $139,910. 
PASADENA, CAL.—City Council awarded the contract 
for paving Marengo Ave. to the Fairchild-Gilmore Wil- 
ton Co. The street is over a mile in length. The im- 
provement will cost $75,000. 

WINNIPEG, MAN.—City Council has voted the follow- 
ing amounts for improving the streets: Granolithic side- 
walks, $4,095; plank sidewalks, $2,475; sewers, $23,788; 
asphalt pavement, $34,993; macadam roads, $4,350. 

ST. BONIFACE, MAN.—Theo? Bertrand, Town Secy., 
gives notice that the town will construct plank side- 
walks and grade three streets. Est. cost, $3,501. 

BARRIE, ONT.—The rate payers have authorized by 
vote the issue of $18,000 debentures for laying cement 
pavements and improving water-works and fire protection 
system. 

LONDON, ONT.—City Council has accepted the tender 
of Thomas Clark, of Windsor, at $13,973, for laying as- 
phalt block pavement on Wellington St. 

NIAGARA FALLS, ONT.—Bids asked by John Robinson, 
Clk., for $18,960 local improvement sidewalk debentures, 

STERLING, ONT.—(See Bridges.) 

TILBURY, ONT.—Bids asked by A. A. Wilson, Vil- 
lage Clk., for construction of 100,000 sq. ft. of cement 
sidewalks. 


TORONTO, ONT.—City Engineer has recommended that 
the Warren Bros. Co., 93 Federal St., Boston, Mass., be 
given contract for paving, at $40,000. 


MONTREAL, QUE.—City Council will expend $197,443 
this year for streets and roads. 


MANUFACTURING PLANTS. 


ABBOT VILLAGE, ME.—Plans are being prepared for 
the rebuilding of the Woolen Mill Co.'s plant recently 
Cestroyed by fire. 

AUGUSTA, ME.—Edwards Mfg. Co. will repair and im- 
prove the’r factory here. Horace P. Carter can inform. 

SANFORD, ME.—Lind Engine Co. has recently been in- 
corporated with $200,000 cap. stock. It is reported that 
the company contemplate erecting a factory. Chas. 8S. 
Holmes is among the incorporators. 

CAMBRIDGE, MASS.—The Finance Committee of City 
Council voted to recommend appropriation of $6,500 for a 
forge shop at the Rindge Manual Training: School. 

EAST DOUGLAS, MASS.—Dean & Main, 1112 Exchange 
Bidg., Boston, are the mechanical engineers for new yarn 
mill to be erected ‘here. 

WALTHAM, MASS.—Bids will soon be received by the 
Waltham Watch Co. for a four-story brick factory. 

WESTBORO, MASS.—The Westboro Weaving Co. will 
increase its capital from $25,000 to $35,000. It is under- 
stood that the additional cap‘tal thus secured will be usel 
in enlarging the plant. : 

WORCESTER, MASS.—It is reported that the Cromp- 
ton & Thayer Loom Co. contemplate erecting an addi- 
tion, 200 x 46 ft., to loom factory on Cambridge St. 


Write our advertisers then you intend 
to bug pour supplies and machinery for 
improvements, or for carrying out 
your contracts. If you do not find 
what you want in our advertising pages 
write us for list of firms, and we will put 
gou in commanication with them at once. 


WORCESTER, MASS.—The Kabley Foundry Co, j- 
build a one-story brick building, 82 x 160 ft. on Gold 
Est. cost, $13,000. 

Plans have been completed for doubling the plant of ; 
Crompton & Thayer Loom Co. on Cambridge St., and w 
will be started immediately. The new building wi!| 
200 ft. x 46 ft. Thompson & Gallagher are Archs. 

BRIDGEPORT, CONN.—It is stated that the New 
land Gas & Coke Co., Everett, Mass., intend moving 
this place and build a plant. 

HARTFORD, CONN.—Geo. Zunner, Arch., Hart}. 
Trust Co. Bidg., writes us that the contract for cay 
factory for Silver Bros. has been let to D. W. Holli< 
Son, City. Brick, four stories, 70 x 90 ft. Cost, $30.0 
Machinery and elevator have not yet been se!ected. 

NEW HAVEN, CONN.—The Winchester Repeating Ar; 
Co. has awarded to the H. Wales Lines Co., of Merida. 
the contract for the erection of a factory building and « 
office building. The factory will be brick, five stories, 
x200 ft. The office structure, five stories, 50 x 120 1; 
and will contain two fireproof vaults. The contract j; 
volves the expenditure of approximately $150,000. 

BINGHAMTON, N. Y.—Innes & Demarest will erect 
factory on Charlotte St. for the manufacture of stoves an 
furnaces. 

BROOKLYN, .N. Y.—Factory of the Lackner Paper Bo. 
Mfg. Co., Seventh Ave. near Broadway, was destroyed by 
fire. Loss, $30,000. 

‘MONTROSE, N. Y.—Several silk men have agreed 1) 
furnish $25,000 for the erection and equipment of a mill 
in Montrose if local parties will furnish $5,000. 

NEW YORK, N. Y.—Factory of Hoeffer Wall Pape: 
Mills Co., 148-50 West 23d St., was destroyed by fire 
Loss, $125,000. 

Emil 8. Gabler, 409 West 107th St., will build a factory 
on Whitlock Ave. Brick, five stories, and cost $45,010) 
Robt. Maynicke, 289 Fifth Ave., is Arch. 

NEW YORK, N. Y.—Plant of Jacob Hoffman Brewing 
Co.,°206-18 East Sith St., was damaged by fire. Loc. 
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- $200,000. 


VALATIE, N. Y.—Harder Mfg. Co. has increased its 
capital stock from $100,000 to $175,000 and will erect an 
addition to underwear factory. 

CRESSKILL, N. J.—Manhattan Piano Case Co.'s factory 
was destroyed by fire. Loss, $75,000 : 

BUTI.PR, PA.—Butler Engineering Co. will erect a fac- 
tory for manufacture of gas and gasoline engines at East 
Butler. 

BERWICK,. PA.—W. J. Mansfield and others are or- 
ganiz ng a company to erect an embroidery factory. Cost 
40,000, 

GREENVILLE, PA.—The Pearce Woolen Mill was to- 
tally destroyed by fire. Loss, $80,00). 

HONESDALE, PA.—It is reported that a new factory 
building will be erected by the Irving Cut Glays Co. , 
Bros., 133 First Ave., Pitts- 

rg, were awa contract for brewery for the Shyroc 
Hill Brewing Co. Cost, $60,000. 

LEHIGHTON, PA.—The Lehighton Lace Co. has ap- 
plied for a charter and will erect a plant to cost $75,000. 

PARSONS, PA.—A site“has been secured by Trethaway 
Bros., manufacturers of tin and galvanized ironware, for 
the erection of a three-story building, 90 x 115 ft. 

PHILADELPHIA, PA.—The Enterprise Mfg. Co., Third 
and Dauphin Sts., has invited bids for an addition to 
tieir plant. Concrete and steel, two Stories, 40 x 100 ft. 

Thomas M. Seeds, 1216 Race St., has invited sub-bids on 
material and equipment for a factory at 1210-16 Race St. 
Brick and steel, fireproof, eight stories, 80 x 100 ft. 

Bids are being received by Sibson & Stern, 237 Church 
Lane, for a two-story brick factory building. 

J. C, Fernald, Arch., 3533 Wyalusing Ave., is receiv- 
ing bids for a factory and saloon at Broad and Wood Sis. 
for Jos. E. Romig. Five stories, slag roof, steam heat, 
cement and tile floors. ; 

PITTSBURG, PA.—The Federal Refractories Co. has 
been formed, and will engage in the manufacture of silica 
brick and the general line of refractories. Company has 
secured 1,600 acres of silica rock, and will build a 
plant. Chrome and magnesia brick will also be pro- 
duced, W. Uv. ‘McKnight, formerly Special Agent of the 
Harbison Walker Refractories Co., is president of new 
company. 

PITTSBURG, PA.—The Pittsburgh Stove & Range Co. 
} Sag new plant on Preble St., Allegheny City, to cost 


SHARON, PA.—The United States Steel Corporation 
will enlarge two of its furnaces here. 

The Pennsylvania Fuel Co. has been formed by John 
Cribbs and J. H. Kohlimeyer, City. Company has secured 
14 acre» of coal land near Leesburg, Pa., on Pennsy|- 
vania R. R. Mine: will be opened and modern machinery 
installed. 

SHARPSVILLE, PA.—M. A. Hanna & Cop., Cleveland, 
O., will erect an addition to their blast furnace here at a 
cost of several thousands of dollars. 

SCRANTON, PA.—A number of business men have 
formed a company and propose to establish a brewery 
that will have a capacity of 100,000 bbls. a year. 

STEELTON, PA.—The Pennsylvania Steel Co. will add 
several buildings of iron, concrete and brick construction 
to their plant. 

CAMDEN, N. J.—Eavenson & Levering, 2021 Manrain 
St., Philadelphia, Pa., have awarded a contract to Geo. 
Kessler, Drexel Bidg., Philadelphia, for factory here. 
Brick, three stor’es, 100 x 300 ft. 

WILMINGTON, DEL.—A. S. Reed & Bros. Co. have 
received the contract for a brick plant for the Diamond 
State Brick Co. Walker & Elliot, Second and Lombard 
Sts., have charge of contracts for equipment. 

BALTIMORE, MD.—Andrew G. Steelman, trading as the 
Southern Embroidery Co., will erect a three-story factory 
for the manufacture of embroideries on Lexington St. 
Cost, $18,000. Work to begin at once. 

BALTIMORE, MD.—The American Lighting Co. is hav- 
ing plans prepared for a brick and stone factory to be 
erected at 831-35 Creenmount Ave. Cost, $75,000. © R. 
Stanley Carswell is Pres. 

WASHINGTON, D. C.—A. Goenner, Arch., Bliss Bldg, 
is preparing plans for an addition to bakery at 1510 14th 
St., N y., for V. Rachel. Brick, three stories. 

Bids askei by Bureau of Engraving‘and Printing, Treas- 
ury Department, until June 20 for furnishing three sin- 
gle cylinder steam mangles and two metallic washing 
machines. 

Bids asked untit June 22 for furnishing elevator, ele- 
vator doors and enclosures. Wm. ¥. Meridith, Dir. 

DANVILLE, VA.—Tobacco warehouses and factory of 
the American Tobacco Co., office 111 Fifth Ave., New 
York, were destroyed by fire. Loss, $400,000. 
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‘ STER, VA.—The Standard Oj] Co. will re- 
= a recently destroyed by fire. J. W. Walker, 


4 ELIUS. N. C.—Endeavors are being made to or- 
, $25,000 stock company to build a knitting mill 


gal 

ere 
vod “ORTH, N. C.—A site has been selected by the 
Sou » Wood Fiber Plaster Co. on Park Ave. for a fac- 
tory Work om the building is expected to begin soon. 

c ‘LESTON, C.—Following bids were received 
jun | by Bureau of Yards and Docks, U.S. N., Wash- 
ing! pD. €., for building No. 8 workshop at Navy Yard, 
Cha ton: Whitmer Construction Co., 24 Exchange 


Bar Bidg., City, $123,500; Simons-Mayrant Co., 
pro Sty, City, $114,873; W. D. . G. Burton, 102 
Gov vr St., Richmond, Va., $116,500; John C. Robin- 
pane ; Adams St., Chicago, I1l., $118,874; Milliken Bros., 
iW adway, New York, $128,600; Grant Wilkins, At- 
lar Ga., $124,894; Moise De Leon, 50S English-Amer- 
iu» uldg, Atlanta, Ga., $117,400; L. P. Hazen & Co., 
Re» ng Road and Elsinore Ave., Cincinnati, O., $143,- 
esx Penn Bridge Co., Washington, D.C., $115,823; Otis 
Elev «tor Co., 17 Battery Place, New York, electric freight 
ele or, $2,875. 

GARNETT, 8. C.—A charter has been issued to the 
Indi.n Pottery & Brick Co. to build a factory for the 
manufacture of pottery, etc... here. Capital, $100,000. 
p. oberts and J. C. Richardson are interested. 

LAURENS, 8. C.—It is reported that the Merchants’ & 
Farmers’ Bonded Warehouse Co., City, is interested in a 
plen to establish a knitting mill. 

ROCK HILL, S. C.—The officers of the Arcade Cotton 
Mills have called a meeting for June 21 to consider in- 
creasing the company’s capital by $60,000. It is proposed 
to issue this amount of additional stock and expend the 
money for machinery and other improvements, the in- 
stallation of 6,000 spindles being contemplated. 

MARIETTA, GA.—The Standard Press Cloth Co. was 
recently incorporated with $100,000 cap. stock, and prep- 
arations are being made to install a plant. 
MONTGOMERY, ALA.—The compress plant of the Ala- 
bama Compress & Storage Co., leased to the Atlantic 
Compress Co., which was recently destroyed by fire, will 
be rebuilt as soon as the insurance can be adjusted. This 
is not expected to take many days. The losses were about 
$400,000, 

CHATTANOOGA, TENN.—The plant the Harriman 
Hoe & Tool Co. will be improved and greatly added to 
during the summer. It is the intention of the proprie- 
tora to install new boilers, and a large amount of addi- 
tional machinery will also be added. "The work will be 
commenced soon. 

JOHNSON CITY, TENN.—The J. M. Buck Lumber Co. 
has inereased its capital stock from $40,000 to $60,000. 
LENOIR CITY, TENN.—The Lenoir Car Works has 
been incorporated with $100,000 cap. stock by C. E. Lucky, 
Ed. T. Sanford and others, to manufacture railroad cars. 

NASHVILLE, TENN.—The Tri-State Milling Co., re- 
cently organized, has increased its capital from $20,000 to 
$50,000, is having plans prepared for a four-story flour 
mill. <A. J. Youngblood is Mgr. 

WAVERLY, TENN.—J. C. Harris and W. B. Riding 
have purchased a white oak timber tract in Hickman and 
Humphries Count’es at $25,000 and will establish mills 
for manufacturing staves and lumber. 

GEORGETOWN, KY.—G. H. Nunnelly & Son will en- 
large their planing mill, install new machinery, etc. 

LOUISVILLE, KY.—C. 8S. Keller, Areh., has prepared 
plans for a bakery for the Grocers’ Biscuit Co. Brick, 
metal roof, two stories, 75 x 160 ft. Cost, $14,800. 
MAYSVILLE, KY.—The owners of the Maysville Cotton 
Mills contemplate extensive improvements to the prop- 
erty, installing a considerable amount of new machinery. 
SPRINGFIELD, O.—Fire destroyed the factory of the 
Buckeye Match Co. Loss, $25,000. Bd. Ryan, 101 Clif- 
ton St., is the principal stockholder. 

CHARLEVOIX, MICH.—A cement factory, employing 
00 men, is to be erected here this summer. 

SOUTH HAVEN, MICH.—W. W. Holmes, Secy. Bd. of 
Trade, writes us that they are now ready to consider 
propositions from some first-class manufacturing plants 
that desire to change their location. 

CHICAGO, ILL.—Damage estimated at $400,000 was 
caused by a fire which destroyed the seven-story building 
at 34-60 South Canal St. The building, which was owned 
by Alderman W. T. Maypole and John Jacob Maypole, 
was occupied by several firms of manufacturing machin- 
ists. 

_MILWAUKEE, WIS.—The malting plant of William 
Gerlack & Co., at Eighth and Chestnut Sts., was dam- 
aged by fire. Loss, $75,000. 

MANCHESTER, IA.—One of the Manchester Woolen 
Mills was completely destroyed by fire, the loss being be- 
tween $50,000 and $60,000. The building burned wags 80 
< 48 ft., and was a three and a half story frame structure. 
CARTHAGE, MO.—The organization ef the Carthage 
Cotton Mills Co. has been completed, with Witten Mc- 
Donald, of Kansag City, as Pres., and C. 0. Harrington, 
City, Seey. The detailed plans and specifications calling 
for a $200,000 mill will be ready for inspection by pros- 
pective bidders within a few days. It will be a structure 
400 x 70 ft., four stories, and capable of housing and fur- 
nishing power for 15,000 spindles. The structure is de- 
signed to have an addition built to it within a few years 
siving capacity for 10,000 additional spindles. 
BALLINGER, TEX.—The Hunphrey Lumber Co. has 
been organized with $20,000 cap. stock for the purpose of 
manufacturing lumber. D. M. Baker is one of the in- 
corporators, 
BONHAM, TEX.—The Bonham Mill & Elevator Co. has 
increased its capital stock from $25,000 to $50,000. 
COLEMAN, TEX.—The Coleman Gin & Mill Co. has 
been organized with $10,000 cap. stock for the purpose 
of establishing a cotton gin and mill. R. H. Henderson 
is one of the incorporators. 

DECATUR, TEX.—The Moore Milling Co. has been in- 
corporated with $30,000 cap. stock for the purpose of do- 
‘ng @ general milling business and to install and operate 
on ice plant. J. J. Perkins is one of the incorporators. 
EL PASO, TEX.—Sharp-Elliott Mfg. Co. has been or- 
sanized here with a capital stock of $25,000. Chas. T. 
Sharp is interested. 

GAINESVILLE, TEX.—The Gainesville Brick Co. has 
‘nereased its capital stock from $20,000 to $40,000. 


_ PARIS, TEX.—At a meeting of the Board of Trade a 
-acre tract of land adjoining the Texas & Pacific 
Railroad on the outskirts of the city was selected as the 
~'te for the $750,000 cotton mill to be established by W. 
'. Young and associates, of North Carolina. Work will 
‘e commenced on the buildings Aug. 1. 


SAN ANTONIO, TEX.—The American Rice Cereal Co. 
has been organized here for the purpose of establishing 
rice mills. It has a capital stock of $5,000,000. Duval 
West, City, is interested. 

G. A. Duerler Mfg. Co. has increased its capital stock 
from $50,000 to $100,000. 

It is reported that the WHillyer-Deutsch-Jarrett Co. 
which has béen incorporated with $100,000 cap. stock for 


“ the purpose of dealing in lumber will also establish a 


furniture factory here. J. E. Jarrett is one of the in- 
corporators. 

TYLER, TEX.—Tyler Compress Co. has been organized 
with a capital stock of $25,000 for the purpose of estab- 
lishing-a cotton compress. J. F. Christian is interested. 

VAN ALSTYNE, TEX.—The Brackett-Wallace Mill & 
Grain Co. has been organized with a capital stock of $125,- 
00OO. W. O. Brackett is one of the incorporators. 

VICTORIA, TEX.—Steps have been taken towards the 
erection of a large canning factory here. C. 9. E. Hal- 
land can inform. 

WEATHBPRFORD, TEX.—The Weatherford Machinery 
& Foundry Co. has been organized with $10,000 capital 
stock for the purpose of establishing and operating an 
iron foundry and planing mill. J. R. Lewis is one of 
the incorporators. 

OKLAHOMA CITY, OKLA.—The McCormack Factory 
Addition Co. has been organized with $50,000 capital stock. 
James M. McCormack is one of the incorporators. 

EVFIRETT, WASH.—John 8S. Bent of Boston is here 
looking into the matter of establishing a hemlock bark 
extract plant to cost $150,000. Secretary Thornton of the 
Chamber of Commerce, can inform. 

TACOMA, WASH.—The Sperry Flour Co., of San Fran- 
cisco, Cal., and the Tacoma Warehouse & Elevator Co. 
have consolidated. The company will immediately erect 
a mill in Tacoma with capacity of 1,000 bbls. daily. 

PORTLAND, ORE.—The Oregon Furniture Mfg. Co. 
has permit for the erection of a sawmill and furniture 
factory in South Portland. Cost, $45,000. 

LOS ANGELES, CAL.—The Clipper Mills Lumber Co. 
City, have acquired about 3,500 acres of timber land and 
are preparing to build a modern mil! of about 50,000 ft. 
per day capacity. The company will establish a box fac- 
tory in connection with their plant. W. J. Pierce is 
Secy. and Mgr. 

SANTA MONICA, CAL.—H. G. Dunston, inventor of a 
ratchet wrench for handling gas and water pipe, is plan- 
ning to start a factory here for its manufacture. 

EDMONTON, N. W. TER.—Geo. B. Dickson, City, is 
on his way to Scotland, for the purpose of purchasing 
machinery for a linen mill, which he intends to establish 
in Edmonton. 

SAPPERTON, B. C.—The contract has been let for con- 
struction of buildings for the big distillery which is to 
be erected at Sapperton. The contractor is R. P. For- 
shaw of Vancouver, and the price is $70,000. The man 
buildings will be 96 ft. long and four stories high. 

VICTORIA, B. C.—The Moore Investment Co., Seatt'e, 
Wash., proposes to erect a saw mill on the north end of 
Vancouver Island with a capacity of 50,000 ft. of lumber 
per day. 


MISCELLANEOUS CONTRACTS. 


FIRE DEPARTMENT EQUIPMENT.—Riverside, Cal.— 
Bond issue for fire department supplies and equipment is 
contemplated. 


SUBWAY.—Cambridge, Mass.—Council has taken steps 
for construction of subway under tracks of B. & M. R. R. 
at Rindge Field. 


OIL PIPE LINE.—Henrietta, Tex.—Oil pipe line is to 
be built from oil field to this place. Col. W. B. Worsham 
may be interested. 


TELEPHONE SYSTEM.—Brantford, Ont.—Council Com- 
mittee will recommend that municipal telephone system be 
established in the city. 


WHARF .—Pasbeiac, Que.—Dominion Government Works 
Department has let contract for building wharf at this 
piace to Burns & Charleson. 


DOCKS.—Manitowoc, Wis.—Manitowoc Land & Salt 
Co., W. E. Murphy, Megr., is stated to have perfected 
plans for erection of coal docks. 


RETAINING WALL.—Akron, 0.—Erie R. R. will, it is 
stated, build retaining wall along its track at union 
depot and for some distance east. 


PLEASURE PIER.—Ocean Park, Cal.—South Ocean 
Park is planning the construction of a pleasure pier to 
extend about 700 ft. into the ocean. 


LEVEE.—Marysville, Cal.—$5,300 has been subscribed 
for construction of levee for protection of local ceme- 
teries. Total cost will be about $10,000. 

COAL BREAKER.—Hazelton, Pa.—No. 4 coal breaker of 
Lehigh & Wilkesbarre Coal Co., at Audenreid, is reported 
as destroyed by fire with loss of $100,@00. 

DREDGING.—Detroit, Mich.—Contract for dredging 
canal through Lake St. Clair, Mich., has been let to M. 
Rabbitt & Sons Co., Toledo, O., for $361,000. 

WHARF IMPROVEMENTS.—Wilmington, Del.—Plan9s 
have been made at the City Surveyor’s Office for the 
proposed improvements to Church St. wharf. 

DRY-DOCK.—Sand Point, Idaho.—Village board favors 
securing $3,000 to aid in construction of dry-dock. John 
Marshall, of Business Men’s Agssn., is interested. 

BOILER.—Los Angeles, Cal.—T. J. Cochrane, Treas., 
Pacific Branch, N. H. D. V. S., Los Angeles, is asking 
bids until July 5 for installing additional boiler. 

COAL BREAKER.—Nanticoke, Pa.—Kingsley & Wes- 
cott, Engrs., 119 Wyoming Ave., Scranton, Pa., are pre- 
paring plans for coal breaker for D., L. & W. R. R. 

DREDGING.—Jacksonville, Fla.—Bids are asked until 
July 11 for dredging in St. Johns River. Capt. Francis 
R. Shunk, Engrs. (Advertised Engineering News.) 

OIL COMPANY.—Chandler, Okla.—Sylvan Gas, Oil & 
Mineral Co. has been organized here with $100,000 capi- 
tal to *evelop oil holdings. F. M. Shaw is interested. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Fail 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are. specially desired. 


DIKE.—East St. Louis, Ill.—Council has appropriated 
$60,000 toward the erection of a dike to prevent the Mis- 
sissippi and Cahokia Creek from inundating the town 

CRIBS.—Wheeling, W. Va.—Bids are asked until July 11 
for guide cribs at locks Nos. 2, 3 and 11, Kanawha River 
Maj. Geo. A. Zinn, Engrs. (Advertised Engineering 
News.) 

WHARF ENLARGE MENT.—Augusta Ga.—Commission- 
er Public Works, according to reports, is soon to call for 
bids for enlarging city wharfs. Work will cost about 
$10,000, 

SUBWAY WORK.—Boston, Mass.—H. P. Nawn, Bos- 
tou, Mass., has been awarded contract for $13,022 for 
connecting East Boston tunnel and old subway at Scollay 
Square. 

LEVEE WORK.—Des Moines, Ila.—F. M. Hubbell Sons 
& Co. are stated to be having surveys made for several 
levees, construction of which is contemplated the com- 
ing winter. 

DITCH WORK.—Huntington, Ind.—Huntington and Al- 
len Counties are to spend about $100,000 immediately for 
cleaning, widening, deepening, and extension of Little 
River Ditch. 

WHARF.—Bridgeport, Conn.—Contract for construction 
of system of wharfage here for N. Y., N. H. & H. R. R 
Co, comprising about 700 ft., has been let to Holbrook, 
Cabot & Rollins. 

TELEPHONE LINE.—Dawson City, Yukon.—An order 
has been passed granting free right of way to the White 
Pass Ry. Co. for building telephone line from White 
Horse to Dawson. 

RETAINING WALL.—Youngstown, O.—Baltimore & 
Oh'o R. R., according to reports, is to build retaining 
wall from Market St. to South Ave. viaduct, at a cost 
of about $40,000. 


BOILER.—Albany, N. Y¥.—Board Contract and Supply, 
Isidore Wachsman, Clk., will receive bids until June 2) 
for install ng new 110-HP. Franklin water-tube boiler in 
Albany High School. 

PORT WORK.—Port Colborne, Ont.—We are in- 
formed that ccntracts will soon be let for the proposed 
wok at Port Colborne. E. D. Lafleur is Ch. Eng., Dept. 
Pub. Wks., Ottawa, Ont. 

DOCK.—San Francisco, Cal.—Chief Engineer, Harbor 
Commission, has submitted his estimates for pier 44, 
Pacific Mail dock, showing that the pier will cost $1%s,- 
=00, and the shed $72,300. 

FIRE ALARM SYSTEM, HOSE.—Mechanicsville, N. Y. 
—Village voted recently on $2,000 appropriation for fire 
alarm system. Village Board will receive bids early in 
July for 300 ft. of fire hose. 

CANAL DERPPENING.—Bowling Green, 0.—J. C. Over- 
myer, C. E., Fremont, O., has completed survey of Butler 
Joint Ditch, which it is proposed to dredge 4 to & ft. 
deeper and to widen proportionately. 

TELEPHONE SYSTEM.—Peterboro, Ont.—Franchise 
has been granted Canadian Machine Telephone Co., To- 
ronto, Ont, F. D. McKay, Gen. Mgr., to erect poles, string 
wires and operate telephone system. 

LEVEE.—Yuba City, Cal.—Guy McMurtry, C. has 
been making surveys for cross levee to keep out water 
from Central Ranch break. Levee would be about two 
miles long and from 4 to 5 ft. high. 

FIRB ENGINES, BATH HOUSES.—Chicago, Ill.—Coun- 
cil Finance Committee favors issue of $1,750,000 of bonds 
Of this sum $208,200 is for immediate erection of 17 en- 
gine houses, and $75,000 is for bath houses. 

DRAINAGE CANAL.—Elgin, Ill.—The farmers of Plato 
and Rutland Townships are to construct a $50,000 drain- 
age canal that will reclaim 6,000 acres of land. Harry 
D. Barnes, Eligin, is stated to be interested. 

WHARF .—Montague, Mich.—Contract for wharf which 
village is building for the People’s Transportation Co. 
has been let to Robert Love, Muskegon, Mich. Village 
will spend about $3,000 on the improvement. 

DAM.—Pittsburg, Pa.—Bids are asked until July 13 
for the construction of Chanoine dam at Dam No. 4, Oh‘o 
River, about 18 miles below Pittsburg. Maj. Wm. L 
Sibert, Engrs. (Advertised Engineering News.) 

LIMESTONE.—Wagvhington Barracks, D. C.—Bids are 
asked until July 9 for furnishing dark blue Indiana lime- 
stone for Army War College building. Capt. John Stephen 
Sewell, Engrs. (Advertised Engineering News.) 

LOCKS, DAMS.—Vicksburg, Miss.—Bids are asked until 
Aug. 17 for the construction of locks and dams Nos. 4 
and 6, Ouachita River, Ark. and La. Lt.-Col. H. M. 
Adams, "Engrs. (Advertised Engineering News.) 

INTERLOCKING PLANTS.—Pittsburg, Pa. — Union 
Switch & Signal Co. has secured contract for nine com- 
pie‘e iriterlocking plants for the Southern Ry. Co.'s line 
$75,000. Alexandria and Manassas. Va. Contract involves 

75,000. 

STONE WALL.—New York, N. Y.—Aqueduct Commis- 
sioners, Wm. H. Ten Eyck, Pres., 280 Broadway, will re- 


ceive bids until June 2S for constructing stone wall- 


boundary fencing on new Croton Dam Division in York- 
town and Cortland. 

DREDGING.—New London, Conn.—Specifications are on 
file at office of Engineering News, 220 Broadway, New 
York, for dredging at Branford Harbor, Conn. Bid 
are asked until June 22 by Lt.-Col. C. F. Powell, U. §&., 
Engrs., New London. 


LEVEE.—Marion, Ind.—Residents of Johnstown have 
petitioned city council to strengthen levee along the 
Mississippi River. County Council will also be asked to 
build levee from Sweetser St. east around the river to 
point south of Third St. 

LEVEE WORK.—New Orleans, La.—State Board of En- 
gineers have completed surveys and estimates for work 
in Bossier Levee District. Construction of about 173,00) 
cu. yds. levee is involved, and most of this will be on Red 
River and Bossier Parrish. 

STAIRWAY AND INCLINE.—Boston, Mass.—Bids are 
asked by the Boston Transit Commission until June 2i 
for constructing stairway and incline of combined con- 
crete and steel at Atlantic Ave. station of East Boston 
Tunnel. R. Leighton Beal, Secy. 

ORDNANCE SUPPLIES.—Philadelphia, Pa.—Specifica- 
tions for furnishing ordnance supplies for the Frank- 
ford Arsenal are on file at office of Engineering News, 220 
Broadway, New York. Bids are asked until June 28, as 
stated in Engineering News of June 9. 

PORTLAND CEMENT.—New York, N. Y.—Pennsylvania 
R. R. Co. is stated to have awarded contract for the ce- 
ment which will be uved in its tunnel from Weehawken to 
Long Island City and in the terminal stations and power 
houses to the American Cement Co., Philadelphia, Pa. 

RAILROAD TIES.—Huntington, Tenn.—Bevard, Woods 
& Co., Huntington, is stated to have secured a contract 
for more than 1,000.00 ties for several of the raflroais 
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passing through Mississippi. They have secured tract of 
a land in Mississippi from which they will obtain 

e ties. 

CONCRBTE DYKE.—Ellenville, N. Y.—Village Trustees 
have let contract for building concrete dike along the 
Beer Kill stream to John P. Cox, Ellenville, for $33,135. 
Geo. N. Bell, Kingston, N. Y., Engr. Itemized bids will 
be given under Contract Prices in the June 23 issue of 
Engineering News. 


LEVEIES.—New Orleans, La.—Bids are asked until June 
22 for constructing about 489,600 cu. yds. earth work in 
Pontchartrain and Lafourche Levee Districts. Lt.-Col. 
H. M. Adams, U. 8. Engrs. Specifications and bidding 
sheets for above work are on file at office of Engineering 
News, 220 Broadway, New York. 

DITCH.—Stillman Valley, Ill.—Bids are asked by the 
Drainage Commissioners, Stillman Valley Bank, until July 
1 for constructing about 8 miles of ditch, 6 to 10 ft. wide, 
in the counties of Ogle and Winnebago. consisting of 
about 170,000 cu. yds. of excavation. C. H. Wilburs, 326 
South 2d St., Rockford, Ill. (Advertised, Engineering 
News.) 

DAMS.—Rock Island, I!].—Bids are asked until July 13 
for the construction and repair of dams and shore pro- 
tections between Bellevue and Le Claire, Ia., Rock Island, 
Ii!., and Burlington, Ia., Burlington, Ia. and Hannibal, 
Mo., and between Hannibal, Mo., and Hamburg, Il]. Maj. 
Jas. L. Lusk, Engrs. (Advertised Engineering News.) 


ASPHALTUM.—The quotations for asphaltum given in’ 


our issue of June 9, under the head of Engineering Ma- 
terial Prices, should have been as follows: Ventura and 
other California asphalts, $25 per ton at New York and 
other Eastern cities. Venezuela asphalt is also quoted at 
$25. Trinidad refined asphalt has been sold and can be 
purchared in large quantities at $25 and even less per ton. 

PIPE LINE, OIL TANKS.—Chanate, Kan.—General 
Manager Payne of the Standard Oil Co. is reported to 
have stated to the Chanute Commercial Club that the 
company proposed to provide at once additional storage ca- 
pacity of 1,000,000 bbls. The construction of a pipe line 
from Kansas City to Whiting, Ind., will also be recom- 
mended. 


CONDUIT, PIPE, ETC.—Washington, D. C.—Bids are 
asked by Bureau of Supplies and Accounts, Navy Depart- 
ment, until June 21 for furnishing naval supplies at navy 
yard, Norfolk, Va., consisting of a quantity of conduit and 
fittings, conductor wire, distributing board and cabinets, 
wireless clusters, e'ectrical supplies, cypress, steel boiler 
tubes, cast-iron pipe and fittings,- air-tight boxes, and 
steel shutters. H. T. B. Harris, Paym.-Gen., U. S. N. 

DRAINAGE DISTRICT.—Baton Rouge, La.—Steps are 
being taken by property owners of section south of 
Eighth Ward in this city to form a drainage district. It 
is proposed to dig a canal from the upper line of the 
Nestle Down Plantation to the lower line of the parish 
and emptying into Bayou Fountain at a point in the 
lower part of the Eighth Ward, the cost of which would 
be about $60,000. Wallace Le Blanc is on Com., and J. R. 
Chambers is to report on cost of a survey. 


ARC LAMPS, WIRE, BOLTS, ETC.—Washington, D. C. 
—Bids are asked by Bureau of Supplies and Accounts, 
Navy Department, until June 21, 1904, for furnishing 
naval supplies at navy yard, New York, N. Y. Among 
the items desired are: A quantity of are lamps, carbons, 
globes, incandescent lamps, ship-lighting portables, rub- 
ber-covered wire, electrical supplies, bolts, nuts, rivets, 
screws, hardware, oak, cedar, sheet brass, bar iron, sheet 
steel, steel bars and shapes, forgings, galvanized sheet 
steel, brass and copper pipe, steel boiler tubes, vacuum 
gages. H. T. B. Harris, Paym.-Gen., U.S. N. . 

BARGE CANAL WORK.--Albany, N. Y.—Referring to 
work on $101,000,000 barge canal, Henry A. Van Alstyne, 
State Engr., writes that it is now hoped that during this 
coming summer plans will be completed and proposals re- 
ceived on work near Fort Edward, Troy, Rome, Clyde and 
Lockport. Plans will be prepared and proposals asked on 
at least some of these different sections within a very 
few weeks. Mr. Van Alstyne also writes that it is prob- 
able that as the work progresses it may be necessary to 
increare the engineering force of the department. Such 
assistants as will be necessary will be obtained from lists 
furnished by the State Civil Service Commission. 

LAMPS, CARBONS, PILES, ETC.—Washington, D. C.— 
Bids are asked by Bureau of Supplies and Accounts, Navy 
Department, until June 21 for furnishing naval supplies 
at navy yards, League Island, Pa., Washington, D. C., 
the Naval Academy, Annapolis, Md., and the naval prov- 
ing ground, Indian Head, Md. Among the items desired 
are: A quantity of incandescent lamps, carbons, globes, 
conduit, rubber-covered wire, electrical supplies, Portland 
cement, sand, broken stone, lamp fixtures, oak, pine, pine 
piles, sheet brass, sheet copper, pig iron, ferro manganese 
and silicon, washed metal, soft steel, pickel steel bars, 
brass tubes, iron pipe and fittings, hydrants, valves, pipe 
expanders, ether distilling apparatus, electric locomotive, 
and installation of lightning protector systems. H. T. B. 
Harris, Paym.-Gen., U, 9. N. 

FERRY BOATS.—New York, N. Y¥.—The following bids 
were received by the Dock Department June 10 for con- 
struction of five ferry boats; bids were received on two 
types, (1) fitted with Babcock & Wilcox or Niclausse boil- 
ers, (2) fitted with Seabury, Mosher or Hochenstein boil- 
ers: Harlan & Hollingsworth, (1) one boat, $362,000; one 
additional, $341,000; second additional, $331,500; (2) $341,- 
000. $320,000, $312,000. Bath Iron Works, (1) $355,900, 
$347,900; (2) $340,100, $332,100. _ Eastern Shipbuilding 
Co., (1) $350,000, $345,000; (2) $335,245, $326,245. W. & 
A. Fletcher Co., (1) $365,000, $346,000; (2) $365,000, 
$346,300. William Cramp’s Sons Ship & Engine Building 
Co., (1) $350,000, $340,000; (2) $340,000. $330,000. Mary- 
land Steel Co., (1) $365.500, $349,200, $341,700, $327,600, 
$225,000; (2) $351,500, $337,000, $331,200, $319,000 and 
$317,000. Burlee Dry Dock Co., Staten Island, (1) $3 %,- 
000, $341,000; (2) $335,000, $329,000. N. F. Palmer, Quin- 
tard Iron Works, (1) $352,000, $347,000; (2) $338,000, 
$333,000. 

MINING NOTES. 

COAL MINING.—Arkansas.—G. M. Pace, Casa, Ark., is 
organizing the Casa Coal & Mining Co. 

STAMP MILL.—Bisbee, Ariz.—Local reports state that 
Huachuca Consolidated Co. is planning for a stamp mill. 

STAMP MILL.—Nampa, Idaho.—Trappers Flat Mining 
& Mill Co., according to reports, is to install ten-stamp 
mill. 

DRILLS.—Wardner, Idaho.—New Jersey Gold Mining 
Co. is planning to erect a two-drill compressor at their 
mine near here. 

SMELTER,—Utah.—Headquarters quartz mine may be 
equipped with a 300-ton smelter in the near future. J. 
Johnston, Yreka, Cal., is Mgr. 

CYANIDE PROCBSS.—Arizona.—B. F. Graham, Doug- 
las, Ariz., has purchased some rich mining p.operty in 
Pinal County; cyanide treatment will be required to 
handle it. 


SMELTER.—Mullan, Idaho.—Amador Consolidated Min- 
ing Co. is stated to be having town site laid out near here, 
with intention of erecting a smelter. 

REDUCTION WORKS.—Nevada.—Chas. D. Lane, Gold- 
field. Nev., will build reduction works at that place in 
the near future, according to reports. 

AIR COMPRESSOR.—Utah.—Pittsburg & Utah Mining 
Co., Gisborn, Utah, Jos. Cook, Supt., may equip its prop- 
erty with air compressor and drills this summer. 

TRAMWAY.—Utah.—M. Muriansky & Co., Keswick, 
Cal., will soon build a 3-mile. steam-operated tramway 
to connect the mines of Quartz Hill with the smelter. 

STAMP MILL.—California.—E. Bgan, Nevada City, 
Cal., Supt. of the Spanish Ridge mine near that place, 
will double the battery equipment of his 20-stamp mill. 


CYANIDE PLANT.—Nogales, Ariz.—The Cerro Agul 
Mining Co., operating 40 miles from Nogales, will prob- 
ably erect a cyanide plant soon. O. O. Saxhang, Noga- 
les, is Pres. 

MINING TUNNEL.—Yerington, Nev.—Pine Grove Min- 
ing Co. has let contract to Will Lampkin and Bob Dal- 
zell to extend tunnel on its Pine Grove property 1,000 ft. 
further into the hill. 

SMELTER.—Phoenix, Ariz.—Local reports state that 
contract for erection of a 250-ton water jacket smelter for 
the George A. Treadwell Co. has been let to Allis-Chal- 
mers Co., Chicago, Ill. 

HOISTING MACHINERY.—Globe, Ariz.—The Globe Min- 
ing Co. will install hoisting machinery on its Mineral 
Farm mines in this camp. George Goodwin and J. F. 
Hechtman, Globe, are interested. 


CYANIDE MILI.—Colorado.—A. C. Denslow, Victor, 
Colo., representing eastern capital, will shortly erect a 50- 
ton cyanide mill on Straub Mountain for the treatment of 
the lower grade ores of that vicinity. 

TUNNEL.—San Diego. Cal.—Bald Mountain Mine Co. 
will run a drainage tunne! 1,200 ft. on their property; 
cost is estimated not to exceed $25,000. Geo. W. Mag- 
wood, 844 Sixth St., San Diego, is interested. 

MINING WORK.—California.—R. E. Olds, of the Fear 
Not Mine, near Victor, is said to be preparing to expend 
$50,000 in developing. Improvements will be made in the 
plant and cyanide mill. (Post office Victorville.) 


MINING.—Phoen!ix, Ariz.—Bangor Consolidated Gravel 
Co. has been incorporated with $500,000 capital to do a 
mining business, construct reservoirs, canals, telephone 
lines, etc. A, Morrison and 0, B. Miller are interested. 

REDUCTION PLANT.—Phoenix, Ariz.—Local reports 
state that Crowned King Mines Co., of which J. R. Mc- 
Lean, New York, is a large stockholder, will erect a mill 
below the Crowned King mine, Yavapai County, for re- 
duction of ores. 

CYANIDE PLANT.—Sumpter, Ore.—John S. Laidlaw, 
Sumpter, writes that most of the orders for materials for 
proposed cyanide plant have been placed on the Pacific 
Coast, ag plant is to be wooden structure, outside of pip- 
ing and agitating pumps. 


SMELTER.—Weiser, Idaho.—The Ladd Metals Co. has 
secured site from the Landore Townsite Co. and will at 
once begin the erection of a 200-ton smelter. Mesogrs. 
Adams & Stayner of the Ladd Metals Co. are now on the 
ground perfecting arrangements. 


RADIUM MINING.—Utah.—A new town called Radium 
has been started in Grand county. F. E. Du Moulin, 
Denver, Colo., and G. R. Propper, Basin, Utah, are in- 
terested, and they have property containing uranium- 
barium ores. Houses are to be erected and other improve- 
ments made. 

LEAD STACK, SMELTER IMPROVEMENT.—Los An- 
geles, Cal.—Fletcher Mining, Milling & Smelting Co. has 
acquired all interests of W. S. F. Fletcher in Mohave, 
Pinal and San Bernardino counties. At Needles a lead 
stack is to be added to the smelter and that plant remod- 
eled and blown in within next few months. 


MEXICO. 
RAILWAYS, 


GUANACEVI, DURANGO.—International Ry. Co. has 
decided to complete its line to thé mining camp of Guana- 
cevi from its present terminus at Tepehwanes, 


GUATEMALA.—The Guatemala Central R. R., which is 
owned by the Pacific Improvement Co., San Francisco, 
Cal., will in the next ten or twelve months be connected 
on the Southern Mexico border with the Pan-American 
R. R., now being built south from Tonala to Tapachula 
on the border line. 

LA DICHA, GUERRERO.—Dicha Mining & Smelting 
Co., represented by Thomas MacManus, has been granted 
franchise for construction of railroad in state of Guerrero 
from Puerto Marquez to La Dicha, with option to extend 
line to city of Chilpancingo. Surveys must be commenced 
within six months, and at least 40 kilometers must be 
finished within 30 months. 

LAS ESPERANZAS, COAH.—We are informed that pro- 
posed extension of line of Mexico Coal & Coke Co. from 
this place to Nogales will be 25 miles long. Work will 
require erection of two new depots, one coaling station, 
two water tanks, 2,000 lin. ft. wooden trestle, 25 miles new 
70-lb. rails, 12 switches, 12 frogs, 5,000 lbs. tie plates, 12 
ecattleguards and 25 miles of heart pine ties. Following 
tools will be required: Railbenders, claw bars, track 
gages, tamping bars, track jacks, hand cars, picks, track 
levers, and push cars. There will be no tunnel work and 
amount of embankment required was not known at time of 
writing. G. A. Stranahan, Las Esperanzas, is Ch. Engr. 

TOPIO, DURANGO.—Surveys are being made for a rail- 
way to*be built from Topio to the Pacific port of Altata, 
Sinaloa, about 158 kilometers. Selby & Miller, who are 
heavily interested in the San Fernando Mining Co., of 
Topio, are projectors. 

VERA CRUZ.—Buena Vista Development Co., which 
owns the Buena Vista plantation in the state of Vera 
Cruz, will build a narrow gage railroad to connect with 
the Vera Cruz & Pacific Railway. The road will be a 
private one, no concession being asked, and it is expected 
to have it completed by the end of 1904 


STREET AND ELECTRIC RAILWAYS. 


GUADALAJARA, JALISCO.—Contract for the establish- 
ment in Guadalajara of an electric car line is stated ‘o 
hive been signed in Mexico City by Colonel Miguel 
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Abumada, Governor of the state of Jalisco, and | 
Bermejillo, owner of the street car lines, ‘‘La FE) 
in Guadalajara, 

MERIDA, YUCATAN.—Antonia Zaldivar, Merid. 
sold to company composed of Eusobio Escalante 
Carlos Peon Machado and Nicholas Escalante Pe; 
concession he obtained from the state governme 
construction of tramway line from Hunuema to ¢. 
tonio, through the towns of Samahil, Kinchil and 


LIGHT AND POWER PLANTS. 
MICHOACAN, MICH.—A complete electric power 
is to be installed at the Carizal gold mine in this st. 
OAXACA.—It is proposed to put in an electric pl: 
run all the machinery at the Natividad mine, in this 
th+ power to be furnished by water, 


BUILDINGS, 


JIMINEZ.—Contract for constructing new theater | |. 
ing here to cost $40,000 has been let to Weisel & | 
Parral. 

MERIDA, YUCATAN.—Engineer Tafoya is prep 
plans for large hospital building to be erected here 

MEXICO CITY.—A modern hotel, five stories high, 
200 rooms, on American lines, is to be erected in 
City of Mexico. Construction will commence immedi: 
after the rainy season, and est. cost is $450,000. 
liminary plans prepared by C. W. Warneke have bee: 
cepted, and detail plans and specifications will be » 
for bidders. The hotel will be the property of Ma ! 
Buch, No. 9 San Francisco St., Mexico City, who may + 
addressed for information. 

MORELIA.—Federal army barracks will be erected 
this place. 

PUEBLA.—C. J. Hall, Arch., Puebla, ig stated to |. 
large amount of important building work on hand. 


WATER-WORKS, 


CITY OF MEXICO.—At request of Minister of Fina: » 
Jose Ives Limantour, Mexican Congress, which is now 
session, will appropriate $2,500,000 for preliminary . 
penses in increasing ‘the water supply of this city. 

JUAREZ, CHIHUAHUA.—Complete system of wai: 
works and sewers is to be constructed for this city at . 
est. cost of $750,000, this sum having been appropriated 
for the purpose bythe Mexican Government. Plans are 
being prepared for the proposed improvement. Syste: 
will be constructed and operated under the direction of the 
state government of Chihuahua. Governor,Luis Terrazas, 
of Chihuahua, can give information. 

MONTEREY.—The National Water-Works & Guarante> 
Co., of Scranton, Pa., which has secured concession for 
constructing water-works and sewers in this city, is saij 
to be making arrangements for their early construction 
Officers of the company are as follows: Charles M. Wells. 
Scranton, Pa., Pres.; J. D. Stocker, Jermyn, Pa., Vic: 
Pres.; George G. Brooks, Scranton, Pa., Secy. and Trea- 
Chas. R. Bucheit, Sranton, Pa., Mer. 


MANUFACTURING PLANTS. 


 CHTHUAHUA.—Lecal reports state that Noake & [De 
Smith, dealers in vehicles, expect soon to put in electri 
power and enlarge their ships, and later to put in large 
carriage factory. 4 

CITY OF MEXICO.—Mauricio Brochet, Tacuba No. 2s, 
has been granted concession to establish a factory for the 
exploitation of pita fiber. 

CITY OF MEXICO.—The Laguna Co., of Chicago, I!!,, 
which owns a-tract of land located in the state of Cam- 
peche, embracing some 600,000 acres, is preparing to in- 
sia'l a large saw mill plant. 

CITY OF MEXICO.—The Mexican Sewer Pipe Co. has 
been organized to take over and increase the capacity of 
the Mexican Clay Co.’s plant at Santa Julia. J. H. K.ng, 
New Haven, Conn., is Pres. 

CITY OF MEXICO.—Capacity of the government m‘nt 
in this city is to be doubled. 

CITY OF MEXICO.—Enrique de Pena has been granted 
concession to manufacture wire, wire rope and cable. 


MINING AND MISCELLANEOUS. 


ACAPULCO, GUERRERO.—The government has de- 
cided to rebuild the old pier known as muelle de la Ro- 
queta, in the port of Acapulco, and has approved plans 
and estimates for the work, : 

AYUTLA, JALISCO.—William H. Lees, Mgr. of the re- 
duction works at Union de Tula, this state, will develop 
two copper mines in this district. 

CHIHUAHUA.—James W. Malcolmson, Engr., Elpaso, 
Tex., has been compiling data on establishing of inde- 
pendent smelter at some place in this state, probably 
Chihuahua. Enrique Creel,,this city, is interested. 

CHILPANCINGO, GUERRERO.—Concession granted to 
M. B. Prevost, W. L. Vail and J. R. Morris, of the City 
of Mexico, for the exploitation of gold placer fields in this 
state has been approved. The concessionaires will instal! 
machinery and operate the placer field on a large scale. 

COLONIA JUAREZ, CHIHUAHUA.—B. L. Croff, of this 
place, will install machinery at his mines situated in the 
Guaynopa district, this state. 

CUMPAS, SONORA.—Reported that Transvaal mine near 
this place is to have a 1,000-ton lead-silver smelter. 

DURANGO.—Charles G. Codman has secured concession 
from the state of Durango for the establishment of a 
smelter, and has also applied for a federal concession. Mr. 
Codman has not decided where the plant will be located, 
but it may be in the city of Durango. 

GUACHINANGO, JALISCO.—Epigmenio Cabrera wil! 
develop a gold and silver mine near here. 

GUADALAJARA.—Donaciano Alvarado has obtained 
government concession to prospect for oil on the shores of 
Lake Chapala, in the state of Michoacan. 

GUANAJUATO.—The Valenciana, Raynas and Mellada 
mines, situated in this district, which belonged to the 
Rule estate, have been purchased by American capital- 
ists, who will erect mills and install a large amount of 
machinery on the properties. Norman Rowe, Gen. Supt. 
of Guanajuato electric light plant, can, it is said, give in- 
formation as to the names of the persons interested. 

GUAYMAS, SONORA.—Engineers Natividad Gonzalez, 
Demetrio Diaz Ordaz and Martiniano Silva, appointed by 
the Department of Public Works to study means to im- 
— the port of Guaymas, have completed their investi- 
gation. 

IXTLAN, TEPIC.—It is proposed to construct a tram- 
way at the Barranca del Oro ine near here for the trans- 
portation of ore; also an electric power plant to be oper- 
ated by water power. The address of the company is Ixt- 
lan. Dr. Carlos Felenon, Dr. Benjamin W. Wallace and 
John 9. Ickis are the owners. 
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I DICHA, GUPRRERO.—The La Dicha Mining & 
sp og Co. proposes to establish a smelter in district of 
Br this state. 

. CA, STATE OF CHIHUAHUA.—The Compania 
Ma Sensitiva de Naica has been organized here with a 
ca stock of $40,000 to operate a mine in this district. 
It | install machinery. Ramon F. Lujan, of Chihuahua,- 
<ACA.—A ten-stamp mill is to be erected at the 
mn known as the Rosario y Anexas, in the Penoles dis- 
tr of the state of Oaxaca. Rosario y Anexas Mining 
c. ity of Mexico, is interested. 

XACA.—The Santa Fe Mining & Milling Co., of this 
( recently organized with $250,000 capital, will erect 
a jl on its mining property in this state. F. W. High- 
be er may be interested. 

EBLA, PUEBLA.—Louis Chevrillon, of Puebla, is to 
t ons derable machinery for the various mines in which 
be » interested, and is now in the United States. 

\N SEBASTIAN, JALISCO.—Vicente C. Islas, Mgr. of 
the La Luz & San Juan Co., will develop a silver mine on 
y-quilla Mountain, near here. 

\NORA.—Cieneguita Copper Co., located in the Sahu- 
arpa’ distriet of Sonora, about 100 miles east of Minas 
p:etas, will erect two smelters of 100 tons capacity, 
which Will. be augmented later by erection of additional 
furnaces. G. D. Beebe, Chicago, IIl., is Pres. 

VELARDAMA, DURANGO.—The Sar Domingo and Hay 
Tunnel mining properties, situated here, have been pur- 
chased by Otto Wahrmund, San Antonio, Tex., and asso- 
ciates. They will operate the properties on a large scale. 

VICTORINO, CHIHUAHUA.—James H. Le Noir has 
taken charge of the Senorita and San Vicente mines, situ- 
ated in this district. It is stated that machinery will be 
installed and other improvements made. 

ZACATECAS, ZACATECAS.—The United States & Mexi- 
can Trust Co., City of Mexico, which controls the San 
Rafael El] Grande mine, at Zacatecas, is to unwater the 
property, at an est. cost of $50,000 gold, and machinery 
will probably be required. 


FOREIGN CONTRACTS—EXPORT NEWS. 

IRRIGATION PLANTS.—Brazil.—State of Rio Grande 
de Norte, Brazil, is projecting establishment of irrigation 
plants. 

ELECTRIC TRAMWAY LINES.—iItaly.—The city au- 
thorities of Turin and Brescia have granted permission 
for the building of electric tramway lines. 

TRAMWAY EXTENSION.—South Africa.—City of Cape 
Town, according to reports, will soon extend its tramway 


system and contemplates purchase of large amount of 


material for that purpose. 


ELECTRIC LIGHT AND POWER PLANT.—Switzer- ° 


land.—The towns of Zweisimmen (Canton of Berne) and 
Murg (Canton of St. Gall) intend to erect plants for elec- 
tric lighting and power purposes. 

COTTON LOOMS.—Japan.—Japanese house of Mitsui & 
Co., 44 Broome St., New York, have placed a contract 
with Draper Co., Hopedale, Mass., for cotton looms to be 
installed in Miye Cotton Mills, Japan. 

MANUFACTURING PLANT.—England.—The American 
Gramaphone Co. of Bridgeport, Conn., is to construct an 
extensive plant in London, England, which will be ex- 
clusively devoted to the manufacture of records. 

TELEPHONE AND WATER-WORKS PLANT.—South 
Africa.—The town council of Queenstown, Cape Colony, 
contemplates erécting plant for telephone and water-works 
service, at an estimated cost of nearly $350,000. 


MINING MACHINERY.—Spain.—Julius G. Lay, Consul- 
General, Barcelona, Spain, reports that an exhibition of 
mining and hydraulic apparatus, open to all countries, 
will be held at Barcelona in September and during the 
following months of this year. 


ELECTRIC RAILWAY.—Brazil.—Contract is to be made 
by the Ministry of Industry, Transport and Public Works 
and Civil Engineer Eugenio de Andrade, for construc- 
tion and working for 70 years of a standard gage electric 
railway from Rio de Janeiro to Petropolis. 


MACHINE SHOPS.—Denmark.—The Danish State Rail- 
ways, according to reports, will shortly invite tenders for 
the construction at Copenhagen of a central workshop for 
machinery, at a cost of about $890,000; and of a central 
station at Copenhagen, at a cost of about $5,270,000. 

COAL HANDLING PLANT.—Japan.—The United Tel- 
pherage Co., Commercial Cable Building, Broad St., New 
York, has secured contract from Japanese Government for 
a complete telpherage plant, which is to be used for 
loading coal into war vessels. The machinery is to be 
shipped within 30 days. ° 

ELECTRIC RAILWAY.—Russia.—The St. Petersburg 
City Council has accepted estimates for a system of elec- 
tric street railroads miles in length in and around 
the city. The cost will be $21,000,000, exclusive of the 
right of way. It is probable that the plan will not be 
executed, because of financial difficulties, until the war is 
ended. The city is now dependent solely on horse cars. 

RAILWAY.—Chili.—The Government decree, accepting 
the bids for constructing the Trans-Andine Ry. was signed 
June 10. The contract for its construction was divided 
between William R. Grace & Co., New York and Clark 
& Co. and S. Pearson & Son of London. The aggregate 
ef the contract is $6,750,000, but ultimately the Govern- 
ment designs, it is understood, to expend two or three 
times that amount on the railway. 

RAILWAY.—Nicaragua.—K. Salsbury, Pres. of Midland 
Coal Co. of Pittsburg, Pa., has been appointed president 
of the United States & Nicaragua Co, which proposes to 
build some 500 miles of railroad in Nicaragua. James 
Deitrick is’ Managing Director of the concern, and it is 
stated that he is to be in New York the week beginning 
June 12, and will place some large contract for railroad 
supplies. His headquarters while in New York City are at 
offce of H. A. Rogers, 19 John St. 


CONTRACT PRICES. 

(Where (*) precedes items under Contract Prices the work 
was advertised in Engineering News.] 
*GRADING AND REGULATING.—Washington, D. C.— 
Bids were received by District Commissioners June 4, 
as follows, for grading and regulating suburban streets. 
and avenues. Guarantee is for five years and contract 


*SEWERS.—Hyattsville, Md.—Following bids were re- 
ceived June 2 for constructing about 6% miles of brick and 
terra cotta pipe sewers, etc., in this city. Price bid per 
linear foot includes excavation; T. Chalkley Hatton, Wil- 
mington, Del., Consult. Engr.: (1) Van de Hite Smith, 
Knoxville, Tenn.; (2) Stone, Grossart @& Co., 44 
Rothschild Bldg., Philadelphia; (3) Ajax Contracting 
Co., Pittsburg, Pa.; (4) E. J. Gummel, Washington, D. C.; 
(5) Rosser & Castre Co., Bellaire, Ohio; (6) M. O. Herron 
& Co., Pittsburg, Pa.; (7) W. A. Shepherd & Co., Niagara 
Falls, N. Y.; (8) Lyon Brothers, Brookland, D. C.; (9) 
H. A. Miller, Wilmington, Del. 


*SEA WALL.—New York, N. Y.—The following bids 
were received June 1 by Lt.-Col. W. L. Marshall, U. s 
Engrs., for building sea walls at Governor's Island: (1) 
bid for Buttermilk Channel sea wall, 2,230 lin. ft.; (2) 
North River sea wall, 2,540 lin. ft.: John Dunfee & Co., 
78 Broad St., New York, (1) $27.91, (2) $27.91: Thos 
O’Hern, Yonkers, N. Y., (1) $21, (2) $21: Geo, Vassars 
Son & Co., 111 Fifth Ave., New York, (1) $29.85, 320, 
(2) $31.85, $34.50; John F. Donovan, 1 Madison Ave., New 
York, (1) $88, (2) $88; Joseph P. Carlin, 26 Court St., 
Brooklyn, N. Y., (1) $25.60, (2) $25.60; Snare & Triest Co.. 
39 Cortlandt St., New York, (1) $22.39, (2) $22.80; H. 


Bids received at Hyattsville, Md., June 2, 1904, for Constructing Brick and Terra Cotta Pipe Sewers, 


ne Items. (1) (2) (3) (4) (5) (6) (7) (8) (fy 
anholes ....... $39.00 $30.00 $37.50 $45.00 $49.00 35.00 40.00 0,00 33.75 
Sewers, 30-in. brick, 10 ft. deep.........., 2.00 1.79 207 245 200 2.36 350 275 230 
1.24 1.26 1.22 1.45 1.20 1.06 1.50 1.42 1.20 

15-in fb, 9 1.15 1.10 0 .73 1.16 82 

85 73 79 98 68 69 60 ‘00 

8-in., 7 48 47 53 .74 45 

$31,547 $29,329 $33,255 $43,903 $32,830 $29,284 $35,031 $41,462 


BRIDGE SUPERSTRUCTURE.—New Haven, Conn.— 
Bids as follows were received June 7 for constructing 
superstructure of Kimberly Ave. bridge, between this city 
and Orange; (1) Bridge; (2) Railings; (3) Castings: 


Bidders, (1) (2) (3) 
King Bridge Co., Cleveland, 0...... $69,850 $1.95 $0.09 
American Bridge Co., New York.... 70,000 1.98 O94, 
Penn Bridge Co., Beaver Falls, Pa... 70.889 2.00 10 
Boston Bridge Wks.,, Boston, Mass"... 70,910 2.00 


J.E. Buddington, New Haven,Conn. 71,800 2.25 099 
L. F. Shoemaker & Co., Phila., Pa.. 72,069 2.50 15 
Levering & Garrigues, New York.. 72.500 8.00 
Owego Bridge Co., Owego, N. Y..... 73,000 3.00 10 
Eastern Bridge and Structural Co, 
Worcester, Mass............ eos. 73,976 2.25 18 

Berlin Construct’n Co., Berlin, Conn 74,307 250 .12 

STEEL SHED.—New Orleans, La.—The following bids 
were received by the Port Commissioners May 24th for 
constructing St. Joseph St. steel shed. Contract was 
awarded to Modern Steel Structural Co.: 


Steel, 
Bidders, 140,000 
lbs. 
0875 
Morava Construction 0329 
Modern Steel Structural Co................ 032 
Virginia Bridge & Iron Co................. 0385 
Carolina Steel Bridge & Construction Co.. 
-0392 
Brow-Ketcham Iron Works................ 0375 
-O3875 
Bedell Structural Steel & Foundry Co..... 0475 
McClintic-Marshall Co............. 0415 


WATER PIPE.—Winona, Minn.—Following bids were 


received June 6 for furnishing 140 tons cast iron pipe and 
specials; G. P. Coleman, Cy. Engr.: M. J. Drummond & 
Co., New York, 4-in. pipe, $27.10; 6-in., $26.10; 14-in., 
$25.60; specials, 2% cts. per lb. Jas. B. Clow & Sons, Chi- 
eago, Ill., 4-in. pipe, $25.60; 6 and 14-in., $24.60; 6-in. 
Eddy valves, $13.60; S8-in. $19; 14-in., $59.50; specials, 
2% cts. U. 8S. Cast Iron Pipe & Foundry Co., Chicago, 
Ill., 4, 6 and 14-in. pipe, $25.50. 

MACADAM.—Fulton, N. Y.—Bids as follows were re- 
ceived June 1 for a,macadam pavement on South Third 
and South Fourth Sts.; Farrington & Duffies, Engrs., 
Syracuse, N. Y.; (1) Oscar Hannes,, Fulton, N. Y.; (2) 
Patrick O'Grady, Fairdale, N. Y.; (3) John Henricks, Os- 
wego, N. Y. (awarded contract); (4) C. H. Quereau, Bald- 
winsville, N. Y.; (5) E. Quirk Co., Fulton, N. Y.; (6) 
Seymour & Whitney, Fulton, N. Y.; (7) Guy B. Dickin- 
-, Syracuse, N. Y.; (8) Dyer & Connors, Syrdcuse, 


Toomey, Guilford, Conn., (1) $18.75, (2) $18.75; Jas. C. 
McGuire & Co., 26 Cortlandt St., New York, (1) $24.13, 
(2) $24.13; Hurl Contracting Co., 704 Penn Bldg., Phila- 
delphia, Pa., (1) $36.87, (2) $36.87. 

WATRPR PIPE AND SPECIALS.—Winona, Minn.—Con- 
tract for furnishing city with water pipe and specials was 
let June 4 to James B. Clow & Co.. Chicago, lil., at the 
following bid: 120 ft. 4-in. pipe, $25.60 per ton: 5,688 ft. 
6-in, pipe, $24.60 per ton; 756 ft. 14-in. pipe, $24.60 per 
ton; nine 6-in. Eddy gate valves, $13.60 each; four S-in 
valves, $19 each; two 14-in. valves, $59.50 each. 


PORTLAND CEMENT, LIME. BRICK.—Charleston. 
C.—Board Public Works has let contract for furnishing 
Portland cement, lime, ete., for ensuing year to Carolina 
Portland Cement Co., at the following prices: Portland 
cement, 42 cts. per 100 Ibs.; Rosenda'e cement, 35 cts. 
per 100 Ibs.; Gager’s white lime, 40 cts. per 100 Ibs.; se- 
lect hard bricks, $7.25 per 1,000, and run of the hard 
bricks, $6.25 per 1,000. 


Bids received at New Orleans, La., May 24, 1904, for Constructing Steel Shed, 


Cast iron, No. 26 cor. 8-in. gut- 4x4in. 

2,000 iron, 102 ters, 524 down spouts, Totals, 

Ibs, squares. lin, ft. 336 lin, ft. 

$0.045 $7.00 $0.20 0.20 
"035 8.00 - ‘14 
0225 6.25 115 5,908 
1085 6.60 17 16 5.402 
03875 6.00 20 5330 
02 6.50 18 .20 5,765 
032 7.00 15 18 5.698 
O72 5.75 19 24 6.399 
025 6.75 85 .25 6,256 
04 9.35 19 .20 6,240 
04 7.00 -21 .20 6,221 
10225 7.26 19 ‘18 6.126 
O41 7.00 12 22 7.583 
‘0386 6.00 15 6,222 


BRIDGE.—Chicago, Ill.—Following bids were received 
May 30 by Capt. C. Ss. Riche, U. S. Engrs., for construct- 
ing single-track railroad bridge over Illinois and Missis- 
sippi canal at Colona, Ill. Wisconsin Bridge & Iron Co. 
Milwaukee, Wis., at $6,571, was low bidder: f 


Corrugat- 

ed steel Steel Castiron 
bars 190,800 5,400 

1,943 1bs. Ibs, lbs. 

tteburgh Steel Const. Co. - $0.0433 $0 04383 $0,042 

Horace E. Horton ....... 0425 .0425 0426 


Wisconsin Bridge & Iron Co...... 


Bidders, 


0330 

Modern Steel Structural 0825 10338 “0350 
American Bridge Co.............. 031 
Massillon Bridge Co.............. 0475 0475 O475 


Bids received at Fulton, N. Y., June 1, 1904, for a Macadam Pavement on South Third and South Fourth Sts. 


Items, Quantities. (1) (2) (3) (4) (5) (6) (7) (8) 

Macadam 11,200 sq. yds. $1.25 $1.20 $1.06 1,27 1.15 
Cement curb and gutter.. 7,000 lin, ft.. .68 55 $ $1 92.16 
Vitrified block cross-walks. 1806q.yds, 141 2.00 160 230 200 190 173 250 
10-in. sewer pipe........... . 450 lin. ft.. .70 1.40 15 ‘60 
Stone headeTS. ... 650 44 -66 .70 60 “60 
8-in- closed drain tile................. 4,000 “ 02 15 OB 4g 04 O04 “O08 10 
100 cu. yds. 1.25 1.75 1.50 2.00 2.60 1.75 2.00 1.25 
BASING. 30.00 35.00 30.00 40.00 29.00 40,00 82.00 35.00 

TOtAIS $19,970 $21,899 $17,090 $20,923 $18,497 $20,400 $20,302 $20,700 


BRICK SEWER.—Chester, Pa.—Following b'ds per foot 
were received June 6 for constructing brick sewer: (1) 
“W. E. Reilley; (2) John Hanna & Sons: 4 ft. sewer, (1) 
$5.69; (2) $5.61; 3 ft. sewer, (1) $3.62; (2) $3.59. 

WATER PIPE LAYING.—Marietta, O.—Following bids 
were received by Board Public Service May 30 for lay- 
ing mains in connection with water-works improvements: 
(1) laying 20-in. pipe, (2) 18-in., (3) 12-in.: Keling & 
Ridge Co., (1) 70 cts., (2) 60 cts., (3) 40 cts.: Hugh Fer- 
guson, (1) $1.05, (2) $1.27, (3) 87 cts.; Philip Sheets, Jr., 
(1) 50 cts., (2) 59 cts., (3) 39 cts. 

WELLS.—Perth Amboy, N. J.—Water Commissioners 
have let contract to Geo. B. Kisner, Belmar, for two or 
more 6-in. wells at $2.95. per foot. 

*CONCRETE SDWER.—Washington, D. C.—Following 
bids were received June 4 for constructing portion of 
sewage dispoval outfall sewer; D. E..McComb, Supt. Sew- 
ers; (1) Warren F. Brenizer Co., Washington, D. C.; (2) 
iL H. Louchheinn, Philadelphia, Pa.; (3) Lyons Bros., 
Washington, D. C.; (4) Sullivan Bros., Philadelphia, Pa.: 


BRICK PAVING.—Kewanee, I1].—Carlson & Johnson, 
Kewanee, were low bidders June 6 for paving Chestnut 
St., their bid being as follows: 2,850 cu yds. excavating, 
21 cts.; 1,900 sq. yds. brick paving on 5-in, base, $1.55; 
6,050 sq. yds. brick paving on 4-in. cement base, $1.48. 

RESURFACING STREET.—Lexington, Ky.—Two bids 
were rece.ved June 3 for resurfacing streets around the 
court house with creosoted pine blocks, the Home Con 
struction Co. offering to lay blocks 6 ins. thick for $2.30 
a sq. yd. and 60 cts. for concrete, and the Southern Con- 
struction Co. offering to lay blocks 4 ins. thick for $2.45 
a sq. yd. and © cts. for concrete. . 

LAYING BRICK.—Bridgeton, N. J.—Contract for laying 
vitrified brick in gutters of this city has bean let to Wal- 
ter Bond at $3 per thousand. 

BROKEN STONE. .—Newark, N. J.—Following bids were 
received by Council June 6 for supp!v og, broken stone 
for road repairs: Francisco Brothers, .$1.75: The Osborn 
Marsellis Co., $1.74; William I. Burnett, $1.69. 


Bids received at Washington, D. C., June 4, 1904, for Constructing Portion of Sewage Disposal Outfall Sewer, 


was awarded to Matt Myers; Morris Hacker, Supt. Roads; Items, Quantities. 1) (2) (3) (4) 
(1) Matt Myers, Washington, D. C.; (2) G. B. Mullin, pxcavation, earth.................-05+ gorereebede 14,000 cu. yds... 0.59 $1.07 $1.50 $2.00 
Tenleytown, D. C.; (3) Coogan Bros & Forschner, Wash- “ 7.35 7.69 9.50 

overhaul..131,000cu.yds. 29 6-in. sewer.. 50 


Totals... $19,176 $33,752 
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PIPE SEWERS.—Centerville, Ia.—The following bids 
were received by the City Clerk June 1 for constructing 
sewers in Area No. 1. Bids were also received for con- 
structing sewers in Areas Nos. 2 and 3, and on a disposal 
plant. Contract for Areas Nos. 1 and 3 was let to Barris- 
Besley Co.; and for Areas No. 2 and the disposal plant 
contract was let to Jones & Roderick; price bid per linear 
foot includes excavat on; lowa Engineering Co., Clinton, 
la., Engrs.; (1) Jones & Roderick, Canton, S. Dak ; (2) 
Barris-Besley Co., Council Bluffs, Ia.; (3) Joyce & Steece, 
Koekuk, Ia.; (4) J, C. Likes, Des Moines, Ia.; (5) King- 
Lambert Construction Co., Des Moines, Ia.; (6) W. N. 
Dearborn, Stone City, Ia.; (7) Simmons Construction Co., 
Cleveland, O.; (8) W. W. Cook & Son, Junction City, 
Kan.; (0) W. F. Cook, Des Moines, Ia.; (10) J. W. Tur- 
ner, Des Moines, la.; (11) Dunnegan & Sykes, Shenan- 
doah, Ia.; (12) Centerville Brick & Construction Co., Cen- 
terville, Ia.; (13) William Horrobin, lowa City, la.: 


BIDS RECEIVED AT CENTERVILLE, IA., JUNE 1, 1904, FOR CONSTRUCTING SEWERS IN AREA No. 1. - 


AIR COMPRESSORS (4 or 5), BOILERS (two 100-HP. 
each), CABLEWAYS (1,200 ft..second-hand), DUMP CARS 
(6), DERRICKS (6 or 8), DITCHING MACHINES (1), 
DRILLS, ROCK (4 or 5),. EXPLOSIVES, PLOWS, 
PUMPS (for Cofferdam), ROCK CRUSHERS, WIRE 
ROPE, SHOVELS (Hand), SURVEYING INSTRUMENTS 
—Milledgeville, Ga.—Chas. F. Howe, Consult. Engr. and 
Engr.-in-Chief, Piedmont Power Co., Milledgeville, and 
Macon, Ga., write us that the company will require the 
a ove-mentioned in connection with the proposed power 
plant at Milledgeville, which it will bulid itself. 


COALING STATIONS (2), WATER TANKS (8), RAILS 
(56-lb.), SPIKES, BOLTS, SWITCHES, FROGS, RAIL 
JOINTS, RAIL FASTENINGS, FENCING, CATTLE 
GUARDS (€0), TIES (100,000 Redwood), CROW BARS, 
CLAW BARS, TAMPING BARS, PICKS, RAIL BENDER, 
TRACK GAGES, TRACK JACKS, TRACK LEVERS, 
TRACK DRILLS, RAIL SAWS, HAND AND PUSH CARS, 


way through Manhattan Island. The America, 
Co. provided all the cement for the Rapid Transit = 
in New York, and also secured the contract for — 
subway terminals of the New York Central Ra a 


THE MONONGAHELA MFG, CO., Monongah. p 
announces that it is manufacturing a mine ven; ir 
vented by Chas. Kuderer. The company will ma: = 
the ventilators in sizes from 4 to 25 ft. in diame. = 
20-ft. machines will generate 400,000 cu. ft. o; pea 
minute at 3 7-10 ins. water gage. The steel con. 
insures safety at high rotative speeds ranging fr. . 
1,000 revolutions per minute. oe 

ABNER DOBLE CO., of San Francisco, enginee; 
ufacturers of tangential water wheels with need). 
lating nozzles, dealers and manufacturers in iro p 
and metals, announces the organization of their < . 
ing Engineering Department, in charge of Mr. Ro}; a 


(8 (9 (10 (11 12 : 
$6.35 $0.60 - $5.26 $0.78 0 
80 “75 J 88 1.00 $9 
86 90 86 1.06 63 
1.00 .90 1.01 .96 70 == 
00. 1.10 1.01 96 70 
1.00 15 1.01 .96 70 
1.00 1.25 1.01 "70 
1.00 1.35 1.0] 96 7 
2.90 3.75 3.60 7.70 2.75 100 
2.60 4.00 4.00 3.50 3.00 00 
35.00 35.00 85.00 33.00 40.00 00 
40.00 45.00 45.00 39.00 40.00 00 
65.00 78.00 63,00 72.00 68.00 1.00 
2,600.00 2,910.00 3,300.00 2,900.00 3,100.00 


Items. Quantities. (1) (2) (3) (4) (5) (8) (7) 
Sewers, BAN... A?) $0.58 $0.55 $0.59 $0.60 $0.62 $0.55 $0.72 
“ 7, -70 69% 79 -70 -70 
“ 6,001 ft .83 6544 .80 .69 .73 -73 
“ 15-in.,cut Oft.to 4ft. .B6 40 80 .75 .84 
“ 15-in.,cut 4ft.to 6ft. .86 52 BO .84 .B4 
15-in.,cut 6ft.to Bft. 36 60 .BO -75 .B4 
15-in,, cut 8 ft. to 10 ft. .86 BO .B4 .B4 
15-in., cut 10 ft. to 12 ft. 70 80 75 .B4 
o 15-in. w.i. pipe, ine, piers 8.00 2.50 5.94 1.40 2.00 6.00 2.00 
Excavation, rock................- 8.75 3.00 3.00 3.30 5.00 2.50 5.00 
84.75 35.00 87.88 27.00 87.50 40,00 38.00 
38.90 50.00 44.12 30.00 43.50 45.00 43.50 
67.50 75.00 64.11 57.00 56.25 75.00 57.00 
2,500.00 2,610.00 2,860.00 2,500.00 2,500.00 7,000.00 2,900.00 
$23,284 $21,135 $23,978 $22,424 $24120 $22,074 $25,374 


CEMENT SIDEWALKS.—Lansing, Mich.—Bids per 
square foot for constructing cement sidewalks during 
the present year were received June 7 as follows: G. H. 
Burwell, 10 cts., 10% cts.; Lansing Artificial Stone Co., 
%% cts Harton & Coates, 10 cts. 


$25,580 $24,628 $26,780 $26,965 $28.638 
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TRACK VELOCIPEDES, WHEELBARROWS.—San Fran- 
cisco, Cal.—H. E. Clermont Feusier, C. E., 311 Rialto 
Building, San Francisco, Ch. Engr., Ione & Eastern R. R., 
writes us that he wants catalogues of makers of the above 
— Construction on part of the line has com- 
menced. 


READERS’ WANTS 


supplies, and from others asking for the names and addresses of firms manufacturing certain tools, machinery 
and supplies required for work in which they are interested. ENGINEERING NEWS will be glad to furnish 
at once, free of cost, names and addresses of firms making the machinery or material! desired, after which tho 
item will appear in this column, UNLESS OTHERWISE REQUESTED, which request will be honored 
absolutely. The information in all cases will be sent to our advertisers handling the material 
wanted, or to other firms shou!d it be out of the line of our advertisers. Every day we are receiving such 
requests with the understanding that it must not appear in the paper. 


This Department contains special requests, and 
detailed items, from persons in the market for 


GEAR WHEELS.—Kavanaugh, Ky.—H. A. Scholze, U.S. 
Aest. Engr., Kavanaugh, writes us that he wants names 
and addresses of manufacturers of gear wheels. 

CEMENT, TESTING MACHINES.—Guttenberg, N. J.— 
H. R. Prosser, 12 Hudson Ave., writes us that he wants 
the names and addresses of firms making cement testing 
machines. 

PORTABLE CONCRETE MIXER.—Colorado Springs, 
Colo.—Lyon 8S. Atkinson, General Contractor, writes us 
that he wants the names and addresses of firms manufac- 
turing portable concrete mixers. 

STAND-PIPE.—Hastings, Pa.—Samuel D. Thomas, of 
Hastings, wants names and addresses of firms building 
stand-pipes, and also wants data regardingg the cost of 
erecting the same, etc. 

COD LIVER OIL MACHINERY.—Halifax, N. 8., Can.— 
Bezanger Bros., of Halifax and Seal Harbor, N. S8., write 
us that they wish to be put in communication with manu- 
facturers of machinery for removing cod oil directly from 
the livers of fish. 

MINING MACHINERY.—Pikeville, Ky.—W. T. Griffith, 
Consult, Engr., Pikeville, writes us that he is about to 
prepare plans for opening two coal mines, and he wishes 
to be put in communication with firms making all kinds of 
mining machinery. 

GRAIN ELEVATORS.—Jacksonville, Fla.—Wm. Root, 
care of Morton & Co., writes us that he wants to be put 
in communication with builders of grain elevators, as he 
intends erecting one of about 150,000 bushels capacity. 
The most modern conveying appliances will be required. 

BELTING, BOILERS, CRANES, STEAM ENGINES, 
LATHES, PULLEYS, SHAFTING.—Baltimore, Md.— 
Harry W. Faunt Le Roy, Vice-Pres. Faunt Le Roy Ele- 
vator Co., writes us that the company wishes the above 
mentioned in connection with the proposed new building. 

TURBINE AND GAS ENGINES.—Brownsville, Pa.— 
Peter Bartolette, of Brownsville, writes us that he is per- 
fecting a new s‘eam, water and gas turbine, intended to 
give YS% efficiency. Mr. Bartolette wants to be vut in 
communication with firms prepared to build such turbine 
for him. | 

AIR COMPRESSORS, BOILERS (50 to 150-HP.), 
DRILLS (rock), HOISTING ENGINES, RAILS (12 to 16- 
ib.), ENGINES (25 to 200-HP.).—New York, N. Y,—A 
correspondent warts to purchase the above, but it must 
be second-hand. Address ‘‘Indiana,’’ care of Engineer- 
ing News. 

SMALL TUNNEL SHIELDS.--Philadelphia, Pa.—J. H. 
Louchheim & Co., Contractors, 320 Mint Arcade Bldg., 
write us that they wish information relative to shields 
for driving small tunnels. The ehield is intended for wo k 
in connection with building a sewer (3 ft. 6 ins. wide) 
about 20 ft. below the surface. The names of manufac- 
turers of such a line of goods are wanted. 

PILES, PILE DRIVERS (second-hand), ARTIFICIAL 
STONE, PILE DRIVING CONTRACTORS.—Newark, N. J. 
—W. A. Hoyt, 231 Sixth Ave., Newark, N. J., writes us 
that he wants to purchase 10,000 ft. of piles, to have 10 
to 16-in. butts, 7-in. points, and to be about 18 or 20 ft. 
long. He also wishes to know names of pile driving con- 
tractors, and of firms having second-hand drivers, with 
engine, for sale or for rent. Mr. Hoyt is also in the mar- 
ket for about 1,400 cu. ft. of artificial stone 

COALING PLANT (1), WATER TANKS (2), RAILS, 
SWITCHES (12), FROGS (12), TIE-PLATES (5,000 Ibs ), 
CATTLE-GUARDS (12). TIES (pine, for 25 miles of road), 
CLAW BARS, TAMPING BARS, PICKS, RAIL BEND- 
FRS, TRACK GAGRS, TRACK JACKS, TRACK LEVERS, 
HAND AND’ PUSH CARS.—Mexico.—We are informed 
that the Mexican Coal & Coke Co., Los Esperanza, Coa- 


‘buila, Mex., and 26 Cortlandt St., New York (Howard 


Ducher, Pur. Agt.),wants the above-mentioned supplies for 
the railroad, to be 25 miles long. 


WRINGING MACHINE PARTS.—New York, N. Y.—The 
American Machinery Co., 17 Battery Pl., New York, Lon- 
don and Berlin, writes us that it desires to have made 
for it parts of a new wringing machine which it intends 
ordering in quantities of 25,000 or possibly 50,000 at a 
time. The parts wanted are as follows: Wrought-iron 
parts, bent in special shapes, including screws and bolts, 
we'ghing complete for each machine about 10 Ibs.; wood, 
consisting of board a yard long and a number of smaller 
strips, all planed, perhaps also oiled or stained: sail 
cloth or duck, for cloth bag of the wringer, from 25,000 to 
10,000 yards. W. F. Plass, Gen. Mgr., wants to com- 
municate at once with manufacturers of such material. 


WATER TANKS, BRIDGE (Steel, 6,000 ft), RAILS (70- 
Ib.), SPIKES, BOLTS, SWITCHES, FROGS, RAIL 
JOINTS. RAIL FASTENINGS, CATTLE GUARDS, TIES, 
CROW BARS, CLAW BARS, TAMPING BARS, PICKS, 
TRACK GAGES, TRACK JACKS, TRACK LEVELERS, 
TRACK DRILLS, RAIL SAWS, HAND AND PUSH CARS, 
PASSENGER AND FREIGHT LOCOMOTIVES, PASSEN- 
GER CARS, FREIGHT CARS (Box and Flat), TURN- 
TABLES, RAIL BENDERS (Hand Power, Roller Benders), 
—Hawaii Ter.—Robert Hawxhurst, Ch. Engr., Kohala & 
Hilo Ry., Hilo, H. I., writes us that the above mentioned 
material is required for the first section (15 miles) of the 
projected railway from Hilo to Kanaikai, H. I., about 100 
miles. The gage will be 4 ft. &.5 ins., and the freight 
ears will have a capacity of 80,000 Ibs. 


INDUSTRIAL NOTES. 


OUR READERS are requested to seni short notes re- 
garding new contracts that they are about to award, or 
have secured, for our news columns. Changes in firms’ 
names and addresses are also wanted. ‘‘Write-ups”’ 
will not be inserted under any circumstances, as. notes 
must contain news of interest to our readers. If our 
readers are in the market for any kind of machinery, 
tools, etc., we shall be glad to send them names of 
responsible firms making what they want. 


THE RAND DRILL CO., N. Y., has secured a contract 
fiom the Safe Investment Gold Mining Co., for an air 
compressor and several rock drills of the Slugger type. 


THE AMERICAN SEWER PIPE ©CO., Pittsburg, ad- 
vises that its general offices are now located on the 11th 
floor of the New Bessemer Building, Sixth St. and Du- 
quesne Way. 


THE RAYMOND CONCRETE PILE CO., of Chicago, 
has been awarded the contract for concrete pile founda- 
tions for the new power station of the Union Electric Co. 
cf Duquesne, Iowa. 


THE CYCLONE DRILLING MACHINE CO., Orrville, 
0., has shipped two of its Cyclone contractors to the 
east in. the last week, one to S. M. Green, Uniontown, Pa., 
and one to Mike Blmore, Siebert, Md. 


THD UNION METALLIC CARTRIDGE CO., Bridge- 
port, Conn., has placed the contract for fuel economizer 
in the new turbine plant, with the Green Fuel Econo- 
mizer Co., the sole makers in the United States, the or- 
der being placed with their New England Office at 1053 
Exchange Building, Boston. 

THE AMERICAN CEMENT CO, of Philadelphia, an- 
nounces that it has been awarded the largest contract 
ever let for Portland cement, it being for the brand of 
G'ant Portland. cement. This cement is to be used in the 
Pennsylvania tunnels under the North and East Rivers 
and in the terminal buildings in New York and Long 
Island City. The tunnel tubes, it will be remembered, 
are to be lined with cement, and the screw piles, on 
which the tunnels are to be carried, will be filled with 
cement. A great deal will also be used in lining the sub- 


Doble, who has had considerable experience in the d 
construction and operation of high head hydro-ci. 
power plants and long distance power transmission- 


THE NEW YORK CONTINENTAL JEWELL FIL): 
TION CO., N. Y¥., has recently closed, through it. °°) 
cago office, contracts with the Waterloo Water Co ©. 
filter of 500,000 gallons daily capacity, with the ¢} ago 
& Eastern Illinois Ry. for a filter of 500,000 gallons 4. ly 
capacity, to be installed at Villa Grove, Illinois, and wit) 
the Southern Pacific Railroad Co. for a filter plant of 
er gallons daily capacity, to be installed at Yuma. 

riz. 

THE ALLIS-CHALMERS CO., Chicago, announces that 
Machinery Hall, unlike the other buildings at the s: 
Louis World’s Fair, is not closed in the evening. |: js 
open until 11 P. M., and visitors in the evening wil! fing 
at work there, among other objects of interest, the 3. 
HP. Allis-Chalmers-Bullock engine and generator pro- 
ducing the electric current to keep aglow the 120.«) or 
more decorative lights which glitter all over the buildings 
and grounds. 

THE PNEUMATIC ENGINEERING CO., New York 
through its Pittsburg office of the Rand Drill Co. has 
secured from the Barberton City Water-Works, of Par- 
berton, an order for a complete air lift plant for its new 
group of 12 wells. It is proposed to locate the air com- 
pressor in the new pumping station about 1,500 ft. from 
the wells, and carry the air through a 5-in. main with 
branches to the several wells. The compressor is to be a 
Rand compound condensing type 10, having steam cy!- 
inders 10 x 18 x 14 and duplex air cylinders 14 x 14. The 
equipment includes a surface condenser, air receiver, and 
the usual p'ping and specials to make up a pumping plant 
under this system. The capacity will be 3,000,000 gallons 
of water per day. It is expected to have the entire plent 
in running orders by the middle of August. 

B. F. STURTEVANT CO., Boston, states the matter ot 
proper ventilation of kitchens in hotels and restaurants is 
of great importance. Not only is it important to the we!l- 
fare and comfort of the chefs, but very often to the 
other occupants of the building as it often happens that 
odors from the kitchen escape to other parts, very often 
up through the elevator shaft to rooms on the upper floors 
Usually the kitchen is low studded and the odors arising 
from cooking makes the room almost uninhabitable, es- 
pecially in the warm weather. It has been found that nat- 
ural draft through brick chimneys is not sufficient to take 
away all the odors without leakage through other parts 
of the building. Proper ventilation can only be obtained 
by the employment of some artificial means which wil! 
always be entirely independent of the weather. The air 
must be exhausted and fresh air take its place. This is 
readily accomplished by the fan system of ventilation 
The kitchen of the Hotel Touraine, the Parker House and 
Young’s Hotel in Boston, the Allyn House in Hartford, 
Conn.; the Hotel Worthy, Springfield; Mags.; the hotels 
in New York, such as the Waldorf-Astoria, and many 
other hotels throughout the country are ventilated by the 
Sturtevant fan system. In one case, it was found by 
test without the use of the fan system when the ther- 
mometer was 90 degrees outdoors the temperature within 
6 ft. of the kitchen ranges was between 120° and 1). 
After the fan was in operation with an outside tempera- 
ture of 90° the temperature in the kitchen the same dis- 
tance away from the ranges was only 92°. 


TRADE PUBLICATIONS. 


.The standard sizes for pamphiets and trade catalogues recom- 
mended by all the principal engineering societies of the United 
States are: 34 x 6 Ins.. 6 x 9 ins.. and 9 x 12 tns.) 


AIR COMPRESSORS.—The Sullivan Machinery Compary, 
Chicago, Ill.; 6 x 9 ins.; pp. 24. 


Air compressors of various types are illustrated and 
briefly described, and the economic advantage of using 
pacity, etc. 

CONTRACTOR'S PLANT.—National Drill & Manufactr- 
ing Company, Chicago, Ill. 3% x 6 ins.; pp. 26. 

Elevating graders, dump wagons, road machines, wh’! 
scrapers, etc., are listed and described in three languas s 
—English, German and Spanish. 

GAS PLANT.—Power & Mining Machinery Company, '- 
William St., New York. 7 x 10 ins.; pp. 10. 


The manufacture and use of gas for furnace work + 
briefly described, tables being given of dimensions, | 


gas inctead of oil or coal is discussed. 


CARS AND LOGOMOTIVES.—J,. Jacob Shannon & Co: - 
>. pany, Philadelphia, Ua. £ x 10 ins.; pp. 12. 


Contractors’ locomotives of the Baldwin make are liste’ 
separately mentioned the patent double dump car, whi 
dumps equally well im either direction. 
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CRETE MIXER.—National Concrete Machinery Co., 
security Building, Chicago, Ill. Paper, 3% x 8% ins,; 
pp. 8; Mlustrated. 

ne National mixer is a horizontal cylinder or drum, 
od with stirring blades. The door is a sectidn of the 
1) and can be opened while the cylinder is revolving. 


-RESPONDENCE SCHOOL.—The American School of 


, t Armour Institute of Technol a 
9% ins.; pp. 187. 
rhis catalogue sets forth in great detail the corre- 
ndence courses in this school; what is taught in each 
irse and the tuition rates. A long list of graduates is 
en at the end of the catalogue. 


by these turbines, together with tables of capacity and 
other information. The turbines are used both horizon- 
tally and vertically. The pamphlet is printed in English, 
Italian and Swedish. 


WHEELBARROWS AND CARS.—Archer Iron Works, 
Chicago, Ill. 6 x 9 ins.; pp. 24. 

The merits of the type of wheels made for barrows by 
this company are given, supplemented by photographs. 
Wheelbarrows and cars for industrial purposes are listed 
in great variety, the prices for most of the types being 


given AIR COMPRESSORS.—Clayton Air Compressor Works, 


114 Liberty St.. New York. 6 x 9 ins.; pp. 32 
This catalogue is a supplement to Catalogue No. 12 
showing new features and improved machines made by 
this company. Tables are given of sizes and capacities of 
the different types of air compressors and 
pumps. 


TURBINES.—Trump Mfg. Co., Springfield, O. Paper; ob- 
long; 9% x 6 ins.; pp. 80; illustrated. 


The Trump turbines are illustrated and briefly de- 
scribed, and there are numerous views of turbine instal!a- 


vacuum 
tions for different purposes and views of plants operated 


‘ cE OF PROPOSALS FOR CONSTRUC- 
TION OF 


MAIN SEWER. 


“TRICT 1904 IN BOISE CITY, IDAHO. 
Boise City, Idaho, June 11, 1904. 
led proposals are asked for the construc- 
of Main Sewer District 1904, in Boise 
Idaho. 
-,gineer’s estimate of work to be done. 
-.9 lin, ft. of brick and concrete sewer, 4 
ft. diameter; 
(0 lin, ft. of brick and concrete sewer, 3 
ft. diameter; or 
1130 lin. ft. of vitrified pipe sewer, 3 ft. 


diameter; 

2450 lin, ft. of vitrified pipe sewer, 30-in. 
diameter; 

20240 lin. ft. of vitrified pipe sewer, 27-in. 
diameter; 

48cO lin. ft. of vitrified pipe sewer, 24-in. 
diameter; 

2.268 lin. ft. of vitrified pipe sewer, 21-in. 
diameter; 

2100 lin, ft. of vitrified pipe sewer, 18-in. 
diameter ; 

OO lin. ft. of vitrified pipe sewer, 15-in. 
diameter; 

750 lin. ft. of vitrified pipe sewer, 12-in. 
diameter ; 

2100 lin. ft. of vitrified pipe sewer, 10-in. 
diameter; 

3,210 lin. ft. of vitrified pipe sewer, 8-in. 
diameter ; 

oO lin. ft. of vitrified pipe sewer, 6-in. 

diameter; 


€0 cu. yds. concrete masonry. 
1,000 cu. yds. embankment. 

87 manholes. 

6 flushtanks. 

5 flush gates. 

240 lin, ft. 4 in. Kalomine pipe. 

Proposals to be filed with the City Clerk of 
Boise City, Idaho, on or before 4 p.m., Thurs- 
day, July 14, 1904. 

Said bids will be opened by the Common 
Ccuncil at a meeting to be held on Thursday, 
July 14, 1904, at 8 o’clock p. m., at the City 
Hall, Boise City, Idaho. 

The work is divided into four divisions. 
Bids will be received for each division sepa- 
rately or for the whole work complete. : 

Each bid must be accompanied by a certified 
check for two thousand ($2,000) dollars on 
one of the banks of Boise City, Idaho, as 
an evidence of good faith. . 

The City Council reserves the right to reject 
any and all bids. 

Full information and plans and specifica- 
tions for the work, forms for contract and for 
bids can be had by applying to the City Clerk 
or City Engineer of said Boise City, Idaho. 

Attest: H. W. CLEMENT, , 
24-2t City Clerk. 


BRICK PAVEMENT. 


Lawrence, Kan., June 13, 1904. 

Sealed bids will be received at the office of 
the City Clerk until 12 m. July 4, 1904, fer 
furnishing all material and labor necessary to 
construct 27,000 sq. yds. of Brick Pavement, 

Plans and specifications on file at the City 
Clerk's office. 

A certified check on local bank for 10% of 
contract required, with each bid. 

The right is reserved to reject any or all 
bids. SAM’L P. MOORE, 
24-2t City Clerk. 

= 


8-STORY OFFICE BUILDING. 


Lexington, Ky., June 4, 1904.; 
The Lexington City National Bank, Lexing- 
ton, Ky., will receive sealed bids at its offiee 
in Lexington, Ky., up to and including June 
23, 194 for the erection of an Eight-Story 
Office 4utiding. Plans and specifications can 
be hae trém ‘the Architects, Messrs. Richards, 
McCarty & Bulford, Columbus, Ohio. The 
right ..@ reserved to reject any and all bids. 
Address all bids \o 
J. W. STOLL, Cashier, ~ 
Lexington City National Bank, 
Lexington, Ky. 


23-2t 


PAVING. 
Elyria, O. 


Sealed bids will be received by the Board 
of Public Service of the City of Elyria, State 
of Ohio, at their office in the Andwur Block, 
until twelve (12) o'clock noon, central stand- 
ard time, on Monday, June 27, 1904, for the 
furnishing of the necessary labor and ma- 
terial for the construction of either a brick, 
asphalt, block asphalt, natural rock asphalt, 
macadam or bituminous macadam pavement 
in Middle Ave. in said city, according to the 
plans and specifications therefor on file in the 
office of said board. 

Each bid must contain the full name of 
every person, company or corporation inter- 
ested in the same, and be accompanied by a 
bond in the sum of five hundred dollars 
($500.00) to the satisfaction of the board, or a 
certified check in the sum of five hundred 
dollars ($500.00) on some solvent bank, as a 
guaranty that if the bid is accepted, a con- 
tract will be entered into, and its perform- 
ance properly secured. Should any bid be 
rejected, such check will be returned forth- 
with to said bidder, and should any bid be 
accepted, the certified check will be re- 
turned upon the proper execution of the con- 
iract and securing of the game as herein pro- 
vided. 

Bidders will be required to bid upon every 
item upon the bidding blank, and blanks fur- 
nished by the clerk will be required to be 
used. 

The right is reserved to reject any or all 
bids. 

By order of the board of public service, 
24-2t ROSE MORIARTY, Clerk. 


74 MILES MACADAM ROAD. 


Borough of Westwood, N. J. 

Sealed proposals for Grading and Macadam- 
izing about 74 miles of streets in the Bor- 
ough of Westwood, N. J., will be received 
by the Mayor and Council of the Borough of 
Westwood at the Council Rooms, on Tuesday 
evening, June 28, 1904, at 8:30 o'clock. 

Grade maps and specifications may be seen 
and blank forms of proposals obtained at the 
office of the Borough Clerk, Westwood, N.J., 
on and after June 15, 1904. 

All bids must be presented by the bidders in 
nerson or their agent upon blank forms, fur- 
nished, and accompanied by a certified check 
for one thousand dollars, drawn to the order 
of the Mayor and Council of the Borough of 
Westwood, as surety that if proposal is ac- 
cepted contract will be entered into. 

The Mayor and Council reserve the right tc 
reject any or all bids. 

T. E. BRICKELL, Mayor. 
W. H. STAGG, Borough Clerk. 24-2t 


15,000 YDS, BRICK PAVEMENT. 
Lapeer, Mich., June 3, 1904. 
Sealed proposals for the construction o 
about fifteen thousand square yards of Bric): 
Pavement on Nepessing St. and Franklin 
Ave., Lapeer, Mich., will be received up to 4 
o'clock p. m., Saturday, June 18th, 1904. 
Plans and specifications at the office of City 
Clerk, Lapeer; Mich., or at the office of Wm 
R. Ryan, Civil Engineer, Port Huron, Mich 
City reserves the right to reject any or al! 
bids. H. L. STRONG, 
24-1t City Clerk. 


BRICK PAVING. 


Amsterdam, N. Y. 
Sealed proposals will be received until £& 
p. m. July 5, 1904, at Amsterdam, N. Y., for 
furnishing and constructing about 8,400 sq 
yds. fire clay brick block pavement on ¢ 
6-in. concrete: foundation. 24-2t 
F..E. CRANE, City Engineer. 


U. S. ENGINEER OFFICE, Wheeling, W. 
Va., June » 1904.—Sealed proposals for 
building Guide Cribs, at Locks Nos. 2, 3, and 
11, Kanawha River, W. Va., will be received 
here until 11 a. m. (Eastern time), july 11, 
1904, and then publicly opened. Intormatior 
furnished on application to this office or to 
U.. 8. Engineering Offics, Charleston, W.Va 
GEO. A. ZINN, Major, Engrs. 24-41 


For other Prepesal Advertisements see pages 35, 36, 37, 
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DOUBLE ARCH STONE BRIDGE. 
Elyria, O. 

Sealed bids will be received by the Board 
of Public Service of the City of Elyria, State 
of Ohio, at their office in the Andwur Block, 
until twelve (12) o'clock noon, central stand- 
ard time, on Monday, June 20, 1904, for the 
furnishing of the necessary labor and ma- 
terials for the construction of a double arch 
stone bridge across the east branch of Black 
River in Wagvhington Ave. in this city, in ac- 
cordance with the plans and specifications 
therefor on file in said office. 

Each bid must contain the full name of 
every person, company or corporation inter- 
ested in the same, and must be accompanied 
by a bond in the sum of five hundred dol- 
lars ($500.00) to the satisfaction of the board, 
or a certified check on some solvent bank in 
the sum of five hundred dollars ($500.00) as 
a guaranty that if the bid is accepted a con- 
tract will be entered into and its performance 
properly secured. 

Should any bid be rejected, such check will 
be forthwith returned to said bidder, and 
should any bid be accepted, such check will 
be returned upon the proper execution and 
securing of said contract. 

Each bidder will be required to bid upon all 
the items shown upon the bidding blanks 
furnished, and all bids must be made upon 
blanks furnished by the Clefk of the board. 

Each bidder must submit a bid for the 
stone now in the bridge across gaid river in 
said street, and also a bid for the iron bridge 
now there, and a bid for the removal of said 
bridge. 

The right is reserved to reject any or al! 
bids. 

By order of the board of public service, 
24-1t ROSE MORIARTY, Clerk. 


DEPARTMENT OF THE INTERIOR, U.S 
Geological Survey, Washington,-D. C., June 2 
1904.—Sealed proposals, in duplicate, will be 
received by the Engineer, U.S. Geological Sur- 
vey, Lawton, Okla., for the construction of a 
sanitary sewer system and a portion of th 
storm sewer system for the city of Lawton. 
Comanche County, Oklahoma, on June 25, 
1904. Bids should be addressed to Enginee: 
U. S. Geological Survey, at Lawton, Okla.. 
and will be publicly opened at 2 o'clock p.m. 
at the City Hall of said city in the presence 
of such bidders as may attend. Specification 
and form of proposal may be obtained on ap- 
plication to the Engineer U. S. Geologica 
Survey, Lawton, Okla., where the plans maj 
be inspected. Each bid must be accompaniec 
by a certified check, payable to the order of 
the Secretary of the Interior, for 5% of th: 
aggregate amount thereof, as a guarantee tha 
the bidder will, if successful, promptly exe 
eute a satisfactory contract and bond in the 
cum of 50% of the contract price for the faith- 
ful performance cf the work. The cost o 
construction of the sewers is to be paid ou: 
of the portion of the fund derived from the 
sale of town lots in Lawton, held August 
1901, as set aside for municipal improvement: 
by the provisions of the acts of March 3 
1901, and June 30, 1902. The right is re 
served to reject any and all bids, waive tech 
nical defects, and accept any part of any bic 
and reject any other part, if the interests o 
the Government require it. E. A. HITCH 
COCK, Secretary. 23-8 


MACADAM ROAD. 


Elizabeth, N. J. 
Bids will be received by the Cranford Town 
ship Committee, Cranford, N. J., for a 6-in 
“acadam Road on Centennial Avenue, the 
work being as follows: 
4,647 sq. yds. macadam. 
1,500 cu. yds. excavation. 
10 manhole heads to be reset. 
Bids to be opened at 8 p. m., June 24, 1904 
Plans and specifications may be seen at the 
office of the Township Engineer. 
J. L. BAUER, 
25 Dix Bidg., Elizabeth, N.J 


TREASURY DEPARTMENT, Office of the 
Supervising Architect, Washington, D.C ,June 
9. .1904.—Sealed proposals will be received a‘ 
this office until 3 o'clock p. m. on the 29t’ 
fay of June, 1904, and then opened, for the 
construction of new mechanical equipment an? 
fixtures in, and remodeling of the laboratory 
of the Supervising Architect in the U. 8 
Treasury Buildirg, Washington, D.C., in ac- 
cordance with drawings and specification 
copies of which m be had at this office. a 
the discretion of the Supervising Architect 
JAMES KNOX TAYLOR, Supervising — 
tect. 


ROAD ROLLER, SCRAPER, ETC. 
West Orange, N. J., June &, 1904, 
Notice is hereby given that the Town of 
West Orange will receive bids ce proposals for 
furnishing the Town with a Steam Roller and 
all accessories to the machine, including 
street scraper and scarifier. The roller must 
be not less than eight tons, nor more than 
ten tons in weight, and must be adapted for 
the use on all streets of the town. 
The Town reserves the right to pay for the 


same one-third in cash on the acceptance of 
the machine; one-third in one year thereafter, 
and one-third in two years thereafter. The 
machine to be thoroughly tested on the roads 
and streets of the Town before acceptance; 


and the Town also reserves the right to reject 
any and all bids or to accept either without 
regard to the amount thereof, 


Proposals to furnish machines, containing 
full description thereof, and acceptanre on the 
part of the seller of the conditions herein im- 


posed, will be received by the undersigned, 
Town Clerk. up to 8 o'clock, on Tuesday, 
June 21st, 104, at which hour he wil! be ar 
the Council Chamber on Valley Road, in the 
Town of West Orange. 24-1t 

JOSEPH McDONOUGH, Town Clerk 


PUMP ENGINE. 


The Borough of Phoenixville, Pa., Weter 
Committee, will receive bids on June 22, 1904, 
at 8 o'clock p. m., for the complete instalia- 
tion of a Three Million Gallon Pumping En- 
gine. Plans and specification on file at Water 
Superintendent's Office, Phoenixville, Pa. 

B. H. WILLAUER, 
Superintendent. 


24-1t 


U. S. ENGINEER OFFICE, Boston, Mass., 
Tune 11, 1%4.—Sealed proposals for Boilers, 
Engines, Generators, Cable and Conduit for 
Electric Light and Power Plants will be re- 
ceived here until 12 m., July 11, 1904, and 
then publicly opened. Information on appli- 
cation. W. S. STANTON, Lieut.-Col., Engrs 

U. S. ENGINEER OFFICE, New London, 
Yonn., June 7, 1904.—Sealed proposals for 
dredging in Connecticut River will be re- 
‘eived here until noon of June 18, 1904, and 
hen publicly opened. Information furnished. 
“HAS. F. POWELL, Lt.-Col., Engrs. 23-2t 


U. 8S. ENGINEER OFFICE, Boston, Mass., 
May 21, 19%04.—Sealed proposals for Rubble- 
stone in Jetties at Newburyport Harbor, 
Mass., will be received here until 12 m. June 


21, 1904, and then publicly opened. Infor- 
mation furnished on application. Ww. 8 
STANTON, Lieut.-Col., Engrs. 21-4t 


U. S. ENGINEER OFFICE, Washington 
Barracks. D. C., June HW4.—Sealed pro- 
rosals will be received here until noon, July 
14, and then publicly opened, for Dark 

lue Indiana Limestone for Army War Col- 
‘ege Building. Information furnished on ap- 

Vication. JOHN STEPHEN SEWELL, Capt., 
Tnegrs. 24-4t 


OFFICE OF THE COMMISSIONERS, D. C., 
Washington, June 7, 1{4.—Sealed proposals 
vill be received at this office until 12 o'clock 
100n, Friday, July 1, 1904, for Paving various 
treets and avenues with sheet and block as-~ 
‘halt. Blank forms of proposal, specifica- 
“ons, and all necessary information may be 
Ybtained at the office of the Engineer Crgn- 
“isciorer. D. C. H. B. F. MACFARLAND, 
4ENRY L. WEST, JOHN BIDDLE, Commis- 
‘oners, D. C 24-1t 


U. 8S. ENGINEER OFFICE, Pittsburg, Pa., 
Tune 13, 1904.—Sealed proposals for building 
°"2 ft. of Chanoine Dam at Dam No, 4, Ohio 
River. about 18 miles below Pittsburg. Pa., 
“ill be received here until 12.m. July 153, 
*M)4. and then publicly opened. Information 
‘urnished on application. WM. L. SIBERT, 
Major, Engrs. 24-4t 


U. S. ENGINEER OFFICE, Jacksonville, 
“la., June 10, 1904.—Sealed proposals for 
Dredging in St. Johns River, Fla, will be re- 
eived here until 12 noon July 11, 1904, and 
hen publicly opened. Information furnished 
on application. FRANCIS R. SHUNK, Capt., 
Trers. 24-4t 


U. S. ENGINEER OFFICE, Rock Island, 
June 13. 1904.—Sealed proposals for con- 
truction and repair of dams and shore pro- 
‘ections between Pellevue. and Le Claire, Ia.: 
between Rock Island, Lll..and Burlington, Ia.: 
hetween Burlington, Ia., and Hannibal, Mo, 
and between Hannibal, Mo., and Hamburr, 
lil., will be received here until 3 p..m., July 


13, 1904, and then publicly opened. Informa- 
tion on application. JAS. L. LUSK, Mafor. 
Engrs. 24-4t 
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NOTICE TO CONTRACTORS. LEGAL ADVERTISEMENT. ——— 
WATER PIPE. 
County of Mercer, 3. | BIDS FOR THE CONSTRUCTION |C. I. PIPE AND SPECIAL CAST- ae 

Sealed proposals will be received by the} QF STONE ROADS IN THE INGS. rs the Gree ae sioners | 
Board of Chosen Freeholders of the County . Yonkers, J om, f 
of Mercer, at a meeting thereof to be held af COUNTY OF MIDDLESEX, NEW Board of Trustees, ‘Comm of Water- Sealed proposals will be oe iy hate 
the Court House, in the City of Trenton, on JERSEY. Works,” Cincinnati, Ohio. Board of Water Commissioners , a the 
Tuesaday, the twenty-first day of June next, ° Yonk at . “ity of 
at 2.30 P. M., for furnishing all labor and | Sealed bids will be received by the Board of : peso Srbea 5 thereof t: held at 
material necessary for macadamizing a road | Chosen Freeholders of Middlesex County on | PROPOSALS for Furnishing and Delivering day of July, at 8 p. 1 eee: (the te 
known as the Mercerville to Lawrence Sta- WEDNESDAY, JULY 6, 1904, Costings for the contract 

at the. hour of 11.30 o’clock in the forenoon, Water Mains Required for the Extension e ver t llowi 
tion Road, beginning at Mercerville, in the and Betterment of the Water Distribution | °2*t-!ron pipes: ug 


Township of Hamilton, and extending to the 
New York Division of the Pennsyivania Rail- 
road, near Lawrence Station, a distance of 
about three miles, in accordance with the 
provisions of an act providing for the per- 
manent improvement of public roads in this 
State. approved April ist, 1903, and the acts 
amendatory thereof and supplementary there- 
to. 
Bids must be in accordance with the plans 
and specifications on file with Frank J. Ep- 
pele, County Engineer. No. 530 Perry Street, 
Trenton, N. J., and must be accompanied by 
a certified check payable to the order of the 
Director of the Board of Chosen Freeholders 
for One thousand dollars ($1,000), as a guar- 
antee on the part of the bidder that if the 
said work is awarded to him, he will enter 
into a contract with the said Board of Chosen 
Freeholders, which said contract must be 
executed, together with a bond of tne suc- 
cessful bidder in at least the amount of the 
estimated costs of said work, with two or 
three sureties, freeholders of the County or 
a surety or Trust Company created by this 
State, or a surety or Trust Company of any 
other State authorized to transact business 
within this State, which said security or bond 
is to be approved by the Director of the Board 
of Chosen Freeholders and be conditioned for 
the faithful performance of said work in 
strict conformity to the plans and specifica- 
tions, within thirty days from the date of the 
award of the contract. 

The right is reserved to reject any or ail 
bids. THOMAS E. RAUB, 

Director of the Board of Chosen Freehold- 
ers of the County of Mercer. 

Dated, Trenton, N. J., May 6th, 1904. 22-3t 


34 MILES MACADAM ROADS. 
Freehold, N. J., June 8, 1904. 

Sealed proposale for building the second 
section of the Manalapan and Freehold Mac- 
adam Road 3.38 miles long, as designated by 
the plans and specifications, will be re- 
ceived by the Board of Chosen Freeholders of 
the County of Monmouth, N. J., at the Court 
House, in Freehold, on Wednesday, July 13, 
1904, at 12 o’clock noon, and then and there 
publicly opened. Specifications and informa- 
tion regarding said construction may be had 
by applying at the County Collector's office, 
Freehold, N. J., or of Peter Forman, Engi- 
neer, Manalapan, N.J., or of Elias Vander- 
veer, or David Buck, of the Road Committee, 
Freehold, N. J. 

Each bidder must accompany his bid with a 
certified check for one thousand dollars pay- 
able to the Director of the Board, as a guar- 
antee that if said work is awarded to him he 
will enter into a contract with said Board for 
the same, which contract must be executed 
together with the bond of the successful 
bidder, within thirty days from the time of 
awarding the contract, in the penal sum of 
at least the estimated cost of the work, with 
two or more sureties, freeholders of said 
county, or a good and sufficient surety or 
trust company, all to be first approved by the 
Director of the Board and conditioned for his 
faithful performance of the work according 
to the plans and specifications. The Board 
of Freeholders reserves the right to reject any 
or all bids, 


JOHN GUIRE, 
Director of the Board of Chosen Freeholders, 
24-3t Monmouth County, N. J. 
SEWERAGE SYSTEM. 


Tallahassee, Fla. 
Sealed proposals will be received by the 
President of the City Council and the 
City Council of Tallahassee, Fia., until 
12 o’clock noon June 22, 1904, for con- 
strecting a Sewerage System in the City of 
Tallahassee, Fla., and for furnishing the ma- 
terial for the same. Work will embrace ap- 
proximately 154% miles of Pipe Sewers, from 6 
to 15 ins. diameter. A certified check for 
One Thousand ($1,000) Dollars must accom- 
pany each bid. Plans and specifications will 
be on file and may be seen at the office of the 
Engineer, and copies of specifications, forms, 
etc., may be obtained from the City Clerk. 
The right is reserved to reject any and ‘all 

bids. A. H. WILLIAMS, 

City Clerk, Tallahassee, Fla. 

WM. W. LYON, Engineer, Tallahassee, Fla. 
LYON & HARVEY, 380 Randolph Building, 
Memphis, Tenn. 21-4t 


in the Court House, New Brunswick, New 
Jersey, for the construction of stone roads 
according to plans and specifications on file 
in the office of the County Engineer, Court 
House. No partial bids will be received. 

The roads to be improved are designated as 
follows: 

Road No. 1—Oak Tree—Rowland’s Corner 
Road. Beginning at Rowland’s Corner-in 
Woodbridge Township and running to a point 
in the macadam road within one and one- 
quarter miles east of Oak Tree, distance three 
and seven-tenths miles. 

Road No. 2—South Amboy—Morgan’s Station 
Road. Beginning at South Amboy and run- 
ning in a southerly direction to Morgan’s Sta- 
tion, distance one mile. 

Road No. 3—Plainsboro Extension Road. Be- 
ginning at the Pennsylvania Railroad bridge 
and running to the trolley tracks at Reese's 
Station, distance one and two-fifths miles. 
Road No. 4—Jamesburg State Reformed 
School Road. Beginning at Jamesburg—En- 
glishtown county road and running in a east- 
erly direction from the Englishtown county 
road to the State Reformed*School, distance 
one mile. 

All bids must state the price for which the 
material will be furnished and the work done 
and entirely completed and must be accom- 
panied with the bidder’s certified check for 
the sum of one thousand dollars, payable to 
the Directors of the Board of Chosen Free- 
holders of Middlesex County, and within ten 
days from the awarding of the contract, the 
successful bidder must give to the Board of 
Chosen Freeholders a Surety or Trust Com- 
pany Bond, conditioned for the faithful per- 
formance of the contract in the penal sum of 
the estimated cost of said work. 

Bidders must be prepared to satisfy the 
Board of Chosen Freeholders of their ability 
to furnish the necessary materials and com- 
plete the work within sixty days from the 
date of the contract. 

Each bidder must endorse on the outside of 
the sealed envelope containing fhe bid, the 
No. of the road, the name, residence and post 
office address of the bidder and all parties 
interested in making said bid. 

All bids must be made upon the blank 
proposals furnished by the County Engineer. 

The right to reject any or all bids is ex- 
pressly reserved by the Board of Chosen 
Freeholders, if in their epinion good cause 
exists therefor. 


ASBURY FOUNTAIN, 
Director of the Board of Chosen Freeholders, 
of Middlesex County. 
Attest: 
D. W. CLAYTON, 
Clerk. 22-4t 
Dated May 27, 1904. 


60,000 FT. SEWERS. 


Birmingham, Ala. 

Sealed proposals will be received until 12 
o'clock noon, June 30, 1904, for constructing 
about 60,000 ft. of Sewer. from 18 to 36 ins. 
in diameter. 

Specifications may be obtained and p'ans ex- 
amined at the office of the undersigned. The 
right is reserved to reject any and all bids. 

JULIAN KENDRICK, 
Chief Engineer Jefferson County 
24-1t Sanitary Commission. 


BITUMINOUS MACADAM ROAD. 


Salem County, N. J. 
Sealed proposals or bids will be received 
by a committee of five members of the Board 
of Chosen Freeholders of the County of Sa- 
lem, of whom the Director will be one, at the 
Court House in the City of Salem, N. J., un- 
til 10:30 a. m., on Wednesday, July 13, 1904, 
for building a road partly Warren Bituminous 
Macadem and partly gravel, in the Borough 
of Woodstown, Salem County, N. J., in ae- 
cordance with plans and specifications, pre- 
pared and approved by said Board of Chosen 
Freeholéers and the State Commissioner of 
Public Roads of the State of New Jersey. 
The said plans and specifications and blank 
forms for bids thay be seen and obtained “at 
the office of I. Acton’ No. 98- Market 
St., Salem, N. J. 
The Board reserves the right to reject any 
or all bids, and to waive all. informalities. 
JOHN F. AYRES, 
24-4t Director, Board of Chosen Freeholders. 


System of the City of Cincinnati, O. 


Sealed proposals will be received at the 
office of the Board of Trustees, ‘“‘Commis- 
sioners of Water-Works,”’ of the City of Cin- 
cinnati, Ohio, until 12 o’clock noon of Friday, 
July 1, 1904, for the manufacture, furnishing 
and delivery of Cast-Iron Pipe and Special 
Castings for the Water Mains required for the 
extension and betterment of the water distri- 
bution system of the City of Cincinnati, Ham- 
ilton County, Ohio, in accordance with plans, 
specifications and detail drawings on file in 
the office of the Chief Engineer of the Board 
of Trustees, ‘‘Commissionergs of Water- 
Works.” 

The same to be paid for as stipulated in the 
form of contract for the performance of the 
above work, and which form of contract is on 
file in the office of the Board of Trustees, 
“Commissioners of Water-Works,”’ 

Plans and detail drawings of the cast-iron 
pipe and special castings and copies of the 
specifications, estimated quantities of the 
pipes and special castings to be furnished, 
form of proposal, forms of bonds and form of 
contract can be secured at the office of the 
Chief Engineer of the Board of Trustees, 
“‘Commissioners of Water-Works.”’ 

Bidders must enclose their bids in sealed 
envelopes and deposit the same with the Clerk 
of the Board of Trustees, ‘“‘Commissioners of 
Water-Works,”’ before Friday, the Ist day of 
July, 1904, at 12 o’clock m., and such sealed 
envelopes must have endorsed thereon the 
nature of the bid and the name and address of 
the bidder. 

Bids will be opened on Friday, the 1st day 
of July, 1904, at 12 o’clock m., at the office of 
the Board of Trustees, “Commissioners of 
Water- Works.” 

Each bid must be accompanied with a bond 
in the sum of $20,000, and signed by two 
sureties, for the acceptance of the contract, if 
awarded by the Board of Trustees, ‘‘Commis- 
gsioners of Water-Works,’’ or the bidder may 
deposit with the Board of Trustees, ‘‘Commis- 
sioners of Water-Works,”’ in lieu of such 
bond, a certified check or bank certificate of 
deposit, payable to the order of the Board of 
Trustees, ‘‘Commissioners of Water-Works,”’ 
or cash equal in amount to the bond as above 
required, 

Bidders must furnish satisfactory evidence 
of their ability to do the class of work re- 
quired. 

Bidders must use the printed forms, as none 
other will be received, 

Bidders may submit bids on all items, or on 
Items Nos, 1 and 3, or on Items Nos. 2, 4, 
and 5. 

The Board of Trustees, ‘‘Commissioners of 
Water-Works,” reserve the right to award the 
contract on all items or separately on Items 
Nos. 1 and 3 and on Items Nos. 2, 4, and 5, 
or to reject any and all bids. 

By direction of the Board of Trustees,‘‘Com- 
missioners of Water-works.”’ 

AUG. HERRMANN, Presidert.. 

CHAS. G. ROTH, Clerk. 23-2t 


DEPARTMBNT OF THE INTERIOR, U. 8. 
Geological Survey, Washington, D. C., Ma 
26, 1904.—Sealed proposals, in duplicate, will 
be received at the office of the United States 
Reclamation Service, at Reno, Nevada, unti! 
2 o'clock p. m., July 15, 1904 for the con- 
struction of about 37 miles of main distribut- 
ing canals involving about 1,500,000 cubic 
yards of earthwork, with diverting dam, regu- 
lating gates, spillways, falls, weirs and 
bridges, for the diversion and conveyance of 
about 1,800 cubic feet of water per second 
from Carson River at a point about 4 miles 
west of Leaiville, Nevada, to irrigable lands 
in Carson Sink Valley. Bids will be received 
on (A) Excavation and embankment for one 
or more divisions-or all the work. (B) Head- 
work. (C) Falls, spillways, weirs,. lateral 
headgates, anc pipe drains. .(D) Highway 
bridges. Specifications, form of proposal, and 
particulars may obtained after May 26, 
1904, by application to L. H. Taylor, Reno, 
Nevada, and to the Chief Engineer of the Re- 
elamation Service, Washington, D. C., at 
whose offices the plans may be inspected. 
Each bid must be accompanied by a certified 
check for $1,000, payable to the te of 


tary 
| the Interior, as a guaranty. that the bidders 


will, if successful, mptly execute a satis- 
factory contract and furnist bond in the sum 
of 20 per cent. for the faithful performance 
of the work. > The right is reserved to reject 
any or all ‘bids,-to waive technical defects, or 
to accept one part of a bid and reject the 
other, as the interest of the service may re- 
quire. Proposals must be marked, “‘Propos- 


als for Distributing Canals, ckee-Carson 

Project, Nevada.” Bidders avited to be 

present. Thos. Ryan, Acting M 
ee 


500 lengths of 6-in. pipe at 400 1» 
of 12 ft. Tenet 
Specifications and forms of pr 


be obtained at the office of the no. 

Bach proposal must be sealed, » ssed 
the Board. of Water Commissio: a ae 
City of Yonkers, endorsed “py, ils rat 
Pipes,’’ and must be accompanied } e ony 
ten consent of two sureties to beco: uaran. 
tors of the faithful performance , ie pa 
tract. 

The Board of Water Commissione: 
the right to increase any or all of - @ fore. 
going quantities 50% and to accep! reject 
any or all proposals. 

By order of the Board. 

JOHN C. SHOTTS, Pre-ident 
A. W. KINGSBURY, Clerk. 24-1 


NOTICE OF LETTING CONTRA: | FOR 
KISHWAUKEE DRAINAGE Djs. 
TRICT. 

Sealed bids will be received at Stillman 
Valley Bank, Stillman Valley, July 
1, 1904, at 1 o’clock p.m., for the con truction 
of about 8 Miles of Ditch in the Counties of 
Ogle, and Winnebago, State of Illinois. There 
will be about 170,000 cu. yds. of excavation, 
Ditch will be from 6 to 10 ft. wide on the 
bottom. Plans and specifications are on file 
at the office of the County Clerk at Oregon, 
Ogle County, Ill., and at Stillman Valley 
Bank. Further information May be ob- 
tained by addressing 


C. H. WILBUR, 
326 South 2d St., Rockford, I], 
GEO. F. COOK, 
WM. STORY, 
Stillman Valley, Ill. 
Drainage Commissioners, 


 MACADAM ROAD. 


Camden County, N. J., June 13, 1904. 

Sealed. proposals will be received and pub- 
licly opened and read by the Stone Road Com- 
mittee of the Board of Chosen Freeholders 
of the County of Camden, at its room in the 
Jail building, Camden, N. J., on Monday, 
July 11th, 1904, at 11 a. m., for the construc- 
tion of a Macadam Road in the County of 
Camden, N. J., known as the Clementon road, 
beginning at Clementon Station and extend- 
ing to Sharp’s Corner, a distance of seven 
thousand four hurfdred and ten feet. 

, Specifications and profile can be seen in 
the County Collector’s Office in said Jail 
building, each day during office hours. 

A certified check, in the sum of one thou- 
sand dollars, must accompany each bid as 2 
guarantee of good faith. The Board reserves 
the right to reject any or all bids. 

IRVING BUCKLE, Director. 
JOHN J. ALBERTSON, County Engr. 24-4t 


SEALED bids for the purchase of the Insu- 
lar Cold Storage and Ice Plant, located at Ma- 
nila, Philippine Islands, will be received on or 
before the 27th day of June, 1904. The plant 
includes one of the most valuable locations in 
the City of Manila; on the Pasig River, oc- 
cupying the whole space between the Suspen- 
sion and the Santa-Cruz bridges, with abund- 
ant water frontage, and, in the immediate vi- 
cinity of business center. The buildings and 
machinery are in every respect new and mod- 
ern, completed in the year 1901. The sale 
will include the land and water transportation 
belonging to the plant, including insular 
lighters, and barges, delivery wagons, horses 
and harnesses. For the-fiscal year 1%)3 the 
total revenue of the plant was $332, 14.17; 
total expenditures for the same period $198,- 
338.83, leaving an excess of revenue over ex- 
penditures of $133,855.34 United States 
money. The plant as a Government institu- 
tion does not compete with private establish- 
ments of a like character in the hands of 4 
private corporation. The income could be 
very largely increased. No bid for less than 
$1,000,000 United States money will be ccnsid- 
ered. Bids will be received on the basis of 
an unrestricted sale, and also on the ba-is of 
an agreement on the part of the purchaser to 
furnish ice to civil employees for five yeors at 
the present Government rate of one-half . «nt. 
per pound, gold, The right to reject any and 
all bids is reserved. Each bid must be ac- 
companied by a certified check payable «. the 
Government of the Philippine Islands fo 5% 
of the amount of the bid as seeurity for the 
fulfillment of the contract, should the b'' be 
accepted, erms: Payment to be one-' rd 
cash, and whe balance in three equa! anual 
installments, at 6% interest per annum. he 
unpaid portien-of the purchase money ‘> be 
secured by mortgage on the property, or bY 
other satisfactory security.. Bids may be | °4 
with the Chief of the Bureau of Insular 
fairs of the War Department, Washing’ ©, 
D.C., or with the Secretary of Finance «4 
Justice at-Manila. All bids must be filed ~- 
fore 12 o'clock noon, June 27th, 1904. 
which time the bids will be opened.20-1t 2: ‘t 


For other Pronosal Advertisements see pages 35, 36, 37. 38 of Advertigemen : 


Construction News pages 471, 472. 
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